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HENDON CENTRAL LIBRARY 


O pains were spared to make this building completely efficient for its 
ONS purpose, and it marks a distinct advance in library design and 
equipment. The ground floors are of solid concrete, with various 
finishings, laid directly upon the earth, and to prevent the rise of dampness 
this concrete was made impervious by the addition of 24 lb. of ‘PUDLO’ 
Brand Waterproofing Powder to each 100 lb. of the cement, in a mix of 
4 parts crushed gravel and 2 parts clean coarse sand, to each part of cement. 
Several specifications for damp-proof floor construction are in the Handbook 
of Cement Waterproofing—ask for a copy, post free. 


*PUDLO’ 


BRAND 
CEMENT WATERPROOFER 


Concrete and cement mortar renderings are made completely resistant to the 

penetration of water by the addition of a small proportion of ‘PUDLO’ Brand 

waterproofer. By their use existing dampness is overcome, just as surely as it 
is prevented when the work is new. 


KERNER-GREENWOOD ®& CO., LTD. 
ST. ANN’S KING’S LYNN 


Sole Proprietors and Manufacturers BE. &S. St. 


The word ‘ Pudlo’ is the Registered Trade Brand of Kerner-Greenwood & Co., Ltd., by whom all articles bearing that Brand ave manufactured or guaranteed, 
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From ‘‘ The Georgian Society Records.”’ 


All Hallows, Co. Dublin: The Temple. 
From a sketch by Mr. W. Curtis GREEN, A.R.A. 


MEETINGS 


Fripay, July 10. 


National Housing and Town Planning Council. Confer- 
pe At the County Hall, Westminster Bridge, London. 

a.m. 

Architectural Association. Annual Prize-giving by Mr. 
Frank Pick. 3.30 p.m. 


Monpay-Fripay, July 13-17. 


Institution of Mechanical Engineers. Summer Meeting. 
At Cambridge. 


Turspay-Fripay, July 14-17. 

Amalgamated Union of Building Trade Workers. Eighth 
National Delegate Conference. At the Oddfellows’ Hall, 
Edinburgh. 

Tuurspay, July 16. 

National Smoke Abatement Society. Mr. W. Prescott on 
““Smoke Abatement from the Manufacturers’ Point of 
View.”’ At 71, Eccleston-square, S.W. 3.15 p.m. 

Institute of Fuel. Discussion to be opened by Dr. C. H. 
Lauder, on ‘‘ Fuel Questions.”” At the Great Central Hotel, 
Marylebone, W. 10.30 a.m. 





Fray, July 17. 


Institution of Municipal and County Engineers. Institu- 
tion Meeting. At the Counci) Offices, Acton. 2.15 p.m. 


Fripay-Tuespay, July 17-21. 
Hampshire and Isle of Wight Architectural Association. 
Annual Exhibition. 
Wepnespay, July 22. 
London Society. Visit to St. Mary-le-Bow, Cheapside, 
E.C.2. 3 p.m. 
Tuurspay, July 23. 
London Society. Visit to the new Offices of Punch, 10, 
Bouverie-street, E.C.4. 3 p.m. 
Monpay-Fripay, July 27-31. 


Institute of Public Cleansing. First International Con- 
ference. At the Guildhall, London. 


Tuespay, July 28. 
London Society. Visit: to Welwyn Garden City. 2 p.m. 
Monpay-Saturpay, September 7-12. 
Sanitary Inspectors’ Association. Annual Conference. At 
Bridlington. 
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THE PASSING OF 


N these days of accentuated economic depression, 
the education of the artist, precarious at any time, 
is likely to be found more so. Students on leaving 
the schools, unless supported by private means, 

will find the prospects very unfavourable. When looking 
at the work of these students it is easy to see the 
progress made in the character of the instruction given, 
since men themselves craftsmen of ability were put in 
charge of the work, as in the case of the Central School 
of Arts and Crafts and elsewhere. None the less a large 
number of these students, on leaving the schools, drift 
into business or trade, unable to find employment in the 
direction of their studies. Is then the instruction at fault 
which has not fitted them for after-employment? Shall 
we blame the public, or the instructor, or the student 
himself, or must we look elsewhere? The trouble lies 
primarily, to our thinking, in none of these things, and 
certainly not in Sir Eric Geddes’s contention that the 
craftsman is passing, as he suggests in a pamphlet entitled 
“Mass Production,” of which we have received a copy. 
“ Science and mechanics,” he says, “ can turn out for the 
masses passable substitutes for, or reproductions of, the 
work of the artist, be he the skilled craftsman, the great 
painter, sculptor or singer, the great violinist, pianist 
or actor.” 


In the direction of more personal craftsmanship there 


is no doubt the difficulty of an artist getting his work 
before the public, and even when he has done so, the 
economic conditions which control him compel a price 
that only the more fortunate can afford. If he holds an 
exhibition, the cost of the hire of the gallery, in addition 
to the large percentage claimed off the selling price, adds 
to the amount he must charge, lacking more direct access 
to the purchaser. But these difficulties are subordinate 
to causes for the decline of craftsmanship, which have not 
yet found expression. When we consider the improved 
methods of instruction in the schools, the question arises, 
Why is it not all put to better account? Why is the 
standard of much of the work produced below what we 
feel it ought to be, so that the average standard of pro- 
duction, as we see it through the shop windows—in spite 
of the contentment with “ passable substitutes ”—remains 
so poor? Not that the value of handicraft training for 
its own sake, which educates taste and reacts as an 
influence favourable to improvement, should be disregarded. 
Though all this may be allowed, there are directions 
into which we ought to inquire, if by such means the standard 
of work could be improved, and the views counteracted 
of those who regard craftsmanship as passing. 

The craftsman is advised to accept his time and “ the 
spirit of the age,” which is surely a hard matter for him, 
seeing that it includes, so we are told, his dissolution. 
Should we not rather concern ourselves to understand 
whether the craftsman’s position is thus jeopardised ? 
And, doing so, we shall find that, like most arguments 
drawn from a material outlook on life, the idea that crafts- 
manship is passing is fallacious, as it leaves out those 
factors on which life chiefly depends, if it exists above 
barbarism. If it is replied that the artist may be also a 
materialist, it is no doubt true that the ideas governing 
his age affect him also. 3 

How far, then, can the student on leaving the schools 
withstand inimical influences? In other words, how can 
he be artist as well as craftsman—seeing that the latter 
is not enough to preserve him? At first sight it would 
appear that his prospects are far from favourable, but 
in so judging we disregard those factors which can be 
brought in to dispute this control. Craftsmanship is 
inherent in a work of art. No work of beauty can exist 
without it. As the result, however, of the extension of 
technical training there has been an increase in manual 
facility, which in regard to technique is much: in regard 
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to the functioning of beauty, very little. The idea, there- 
fore, that an improved technical craftsmanship could in 
itself secure for us a new renaissance is wholly fallacious. 
Far from craftsmanship passing, it is already at the birth 
of a new renaissance. For our difficulties lie not in lack of 
intellect, ability, technical resources, which in recent years 
have been prodigious, but in that we have let them outrun 
us—that, in fact, we are controlled by them. 

It is said we cannot explain art, but do not let us make 
a virtue of this, or foster mystery, for clarity of under- 
standing is far better. We shall not then fully under- 
stand, but we are nearer to doing so. There was not the 
same problem in the great periods of the past as there is 
for us. Science had not advanced to such great extensions 
of knowledge as we are witnessing to-day. There was not 
the same tendency to determine life by the laws of its 
material being only, nor was it so surtendered to externals, 
through which, we are told, we are to witness the passing 
of craftsmanship. But what is the alternative? Is 
craftsmanship so weak that it can put up no alternative 
to its attenuation? Or is the cause, so far as there is 
anything in the contention, not so much the supplanting 
of craftsmanship hy mechanical science, as that crafts- 
manship has to vindicate its superiority to such declension, 
by deepening its own character and asserting those truths 
which materialism denies and of which the arts are the 
best expression. 

To turn to the side of practice, the threat to the finer 
craftsmanship is apparent. For, according to the “ new 
virtue ” contradicting the old, work should not be done 
to last, for fashion rules and prefers the temporary, now 
that “time has taken the virtue out of duration.” Nor 
can there be much scope for craftsmanship,such as adorned 
the medizval cathedral, on a building which will be replaced 
in a comparatively few years, which is the average length 
of life we are told to expect. But this is not the whole of 
architecture, which has not altogether succumbed to the 
“ new virtue ” of the salesman point of view; for we are 
seeing the insistence on genuine craftsmanship by the 
architect. 

Criticism has been bestowed on the sculptures that adorn 
the Underground building at St. James’s Park, and though 
the example is not one exhibiting a wide scope for personal 
craftsmanship, yet it is an instance of vital and significant 
character, whether we happen to like it or not; and we 
admit we do not. There is no challenging the fact that it 
is the work of artists, and nothing less than this should be 
introduced on to our buildings. The work of Eric Gill 
and Epstein cannot be confounded for a moment with the 
“ second best ”’ associations of architectural adornment, the 
tiresome embodiments of the office drawing. Moreover, 
this building has been lifted into a great prominence, and 
the public have been interested in a way that can only 
arise, when the more challenging realities of creative art 
are brought into contact with them. It is along this road 
of vital craftsmanship that attention will be drawn to 
architecture. It is said that architecture can do without 
the craftsman; against this we would point to what happens 
when, as in the case of Messrs. Adams, Holden and 
Pearson‘s building, significant sculptures are introduced. 
As illustrating a direction towards significant ornament, 
the occasion was important—no less to architecture than to 
the sculptors concerned. 

The new University Buildings should present the oppor- 


_ tunity to Mr. Charles Holden, of which he is likely to take 


full advantage, for extending the scope of significant and 
endowed craftsmanship, and the leaven of this improve- 
ment extending itself ever wider should lead us, not to 
the passing, but to the renaissance of craftsmanship, 
against which materialism will not prevail. For the world 
is not upside down, and will respond to value when it 
represents its own best intentions. 
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NOTES 


TxovucH the decision of the 
The London County Council as to 
§L.C.C. a design for the Charing 
- Decision. (ross scheme is held up for a 
week on the ground of further 
consideration of existing designs, this is 
far short of what should be expected. 
The broad issue raised by the interposition 
of Sir Murdoch Macdonald and others is 
as between a high-level railway or a low- 
level. 


THanks to The Times the 

Charing public may form a judgment 
Cross as tothe position now reached 
Question. in regard to the Charing 
Cross Bridge Scheme. Here 

is a pertinent indictment: “‘ No approach 
to the bridge problem is possible without 
much more comprehensive study of the 
whole position of London traffic south and 
north, in relation to the river, on wide 
town-planning lines.” Thus writes Mr. 
Theodore Fyfe in full agreement with 
what Mr. Mervyn O’Gorman has said in 
The Times. He now thinks we should 
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have a commission formed of real experts 
to deal with the whole subject and give 
them twelve months to do it in. 


ARE we ever to get clear 


Be oa understanding and accurate 
standing Statements? Mr. W. D.Carée 


Wanted. points out that scheme No. 6 
for Charing Cross is but “a 
rehash of the former official scheme so 
justly condemned by Parliament.” Now, 
if we admit this how can we possibly 
approve of its re-adoption by the L.C.C. ? 
Mr. CarGe’s letter to The Times (July 7) 
makes it quite clear that there has been 
a complete misunderstanding as to both 
the character and cost of scheme No. 4. 


THE suggestion that a com- 

Proposed petition might be instituted 
Competi- for designs for the new 
tion. (Charing Cross could hardly 

be seriously entertained at 

this time. Who would be found capable 
and willing to assess it? And how 
should we arrive at reasonable conditions 
for such a competition unless we are 
prepared to lay down the general condi- 





Stadhuis, Veere, Holland. 
From a Sketch by Mr. J. N. SummeErson. 
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tions under which it might be made 
available for a suitable solution of all 
that is involved in showing how best to 
deal with roadways, railways, and proper 
town planning of the area ? 


As to the quite natural com- 
plaint of delay in coming to 
a decision, is it not surely 
far better, after all the delay 
there has already been, to 
take all possible means to reach a right 
conclusion? After all, we may consider 
that the designs and arguments, the varied 
points of view and discussion which have 
arisen have not been entirely thrown away. 
And it is not a little surprising that after 
all that has been said to make the issue 
clear, there are many who still fail to ap- 
preciate the extent of the disaster to the 
South of London if the scheme as offici- 
ally proposed be carried out. We may 
perhaps be excused if we express some 
surprise that on a subject like the Charing 
Cross development there is not forth- 
coming a serious protest from the London 
Society and the Royal Institute of British 
Architects as to the lack of a broad and 
statesmanlike treatment of the whole 
matter. We have arrived at a point in 
the discussion on this subject where 
it has been made apparent that much 
of serious and vital importance to London 
is at stake. And surely we have arrived 
at a point when strong action should be 
expected from the above-named bodies. 


Necessary 
Delay. 


Mr. ArTHUR GREENWOOD, 
Victorian the Minister of Health, in 
‘Neo, Opening the Liverpool School 
eo- ; ae 
Georgian. of Architecture exhibition on 
Saturday last, made what 
some may think a very just criticism of 
the Victorians. “Theirs was a very 
bad age” he said. ‘‘ They thought that 
pretentiousness and ostentation were 
beauty, and we are suffering to-day for 
the mistakes which our predecessors 
made. But some of the most beautiful 
buildings we have came from a very bad 
age, and some of the worst buildings 
came from the Victorian age, which 
thought it was a very good age. I believe 
there is a more intellectual and spiritual 
drive in this generation, as witnessed by 
the buildings they are constructing, 
than there has been for 150 years at 
least. I see now the spirit of nobility 
and simplicity and progress, which to me 
represents all that is ideal in architecture.” 
While agreeing in part with this criti- 
cism, we believe that the “ 
tendency to strip a building of every- 
thing that is not structurally essential 
is an esthetic sin fully on a par with 
the Victorian love of “ frippery.” The 
“ modernists’ claim that nudity in 
external design is logic and therefore right. 
That, in our opinion, is precisely where 
the modernist creed breaks down. Archi- 
tecture is the most human of the arts. 
Human nature loves “ frills and frippery,” 
and an architectural style that attempts 
to substitute cold logic will not meet 
with the success its protagonists expect. 
For those architects—and there are many 


modernist ’” 
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—who follow in the true tradition of the 
art and are honestly attempting to solve 
the problems occasioned by new struc- 
tural developments, we feel admiration 
and sympathy, when their experiments, 
as must occasionally happen, are not as 
successful as might have been hoped for. 


A FURTHER onslaught against 
Motor the ruthless destruction of 
Age the amenities of the English 
Vandalism. countryside has just been 
made by the Bishop of 
Southwark in his “ Diocesan Gazette.” 
The campaign against this destruction 
has been carried on for some years by 
many individuals and societies, yet the 
words of the Bishop are most helpful. 
He points out that-in the country we 
have a priceless heritage that must be 
preserved for others, but that we are 
rapidly losing it. The “ strings of hastily- 
built red houses, interspersed with hideous 
petrol stations, running by the side of the 
toads” have for long borne the brunt 
of complaints, but in saying that the 
avenues which lined the lanes have often 
been mercilessly cut down, and the 
hedges and banks rich with birds and 
flowers have gone, the Bishop touches a 
point that many people lose sight of. 
These are, moreover, the chief beauty 
of our delightful countryside, and the met- 
alled roads which have been substituted 
for the old highways do not give pleasure 
to any but the “ road hog.” The Bishop 
describes this destruction as a town, 
with huge tentacles, like a gigantic 
octopus, flinging ruin and destruction 
into the country. This is a further reason 
why “ribbon development” must be 
stopped and estates on the outskirts of 
our towns must be properly planned to 
give complete development without useless 
back land bounded with atrocities. 


By the opening of Markeaton 
An Open Park and Darley Abbey Park 
Space last week, by H.R.H. Prince 
Record. George, the Corporation of 
Derby can be satisfied with 
the thought that 10 per cent. of the total 
acreage of Derby is devoted to open 
spaces. This is a record of which the 
Corporation can be proud; it is cer- 
tainly a happy state of affairs and shows 
that the city rulers have the welfare of 
the community at heart. Darley Abbey 
and its grounds are well laid out, and 
Markeaton Park is one of the most 
beautiful natural parks in the Midlands. 
The people of Derby are indeed fortunate 
in having these delightful grounds added 
to the open spaces of the town. The 
cost to the Corporation of both the 
parks was about £26,000, this cheap 
figure being the result of the generosity 
of the owners and heir giving part of the 
‘property and disposing of the rest at 
considerably less than its value. 


To-DAY, a correspondent in- 


Finland forms us, Helsingfors, the 
and its capital of Finland, has no 
Slums. slums. It has, moreover, no 


housing problem. In1917it 
was faced with the same housing shortage, 
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labour shortage, material shortage, and 
rent restriction difficulties, as those which 
beset the big towns of most other countries. 
Early in the ’70s attempts at public 
benefit housing companies were made, 
followed, in 1900, by housing companies 
based on the policy that every share- 
holder, whether well-to-do or working 


class, should be entitled to accommoda- 


tion in the companies’ houses. It is the 
newly evolved system of joint stock 
general housing companies which has 
revolutionised the Finnish building trade, 
and placed citizens of all classes—govern- 
ment officials, business people, teachers, 
army officers, skilled workmen and 
labourers in the proud position of 
“ owning” their own flats, at a yearly 
reducing rent. These joint stock housing 
companies have so completely captured 
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the building trade that by 1928 they were 
responsible for 96 per cent. of the whole 
house production in Helsingfors, while in 
other towns they erected 73 per cent. of 
the year’s buildings 


THE new Saville Theatre in 
An Shaftesbury Avenue has been 
— decorated in a distinguished 
or 
Sculpture. Way through the long stone 
frieze by Mr. Gilbert Bayes, 
representing dress through the ages. 
Mr. Bayes has marshalled his figures in a 
very able way, and the whole forms a 
vigorous and telling composition. The 
work has been awarded the silver medal 
for the year by the Royal Society of 
British Sculptors for the best work of the 
year by a British sculptor in any way 
exhibited to the public in London. 
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Alabaster Tablet in Durham Cathedral. 


This tablet was recently unveiled in Durham Cathedral. 


Messrs. Wood and Oak- 


ley, of Newcastle-on-Tyne, are the architects, and the work was carried out by Messrs. 
George W. Milburn and Son, of York. Thefinal emblazoning was done by Mr. Bertram, 
of Armstrong College. 
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GENERAL NEWS 


Professional Announcements. 

Mr. H. W. Horswill, ee Borough En- 
gineer to the Woolwich B.C., is retiring, and 
the Council is to invite applications for a 
successor, The commencing salary is £550. 

Mr. Archibald Charles Remnant, F.S.I., 
has resigned his position (held for many 
years) as a principal measuring surveyor in 
H.M. Office of Works, and resumed private 

ractice as a chartered quantity surveyor at 
4, Abbey House, Victoria-street, Westmin- 
ster, and Bank Chambers, 132, High-street, 
Southend-on-Sea, Essex. : 

The partnership between Mr. John Turrill 
and Mr. Frederick D. Danvers, L.R.I.B.A., 
practising as Messrs. Alder and_ Turrill, 
architects and “surveyors, at Effingham 
House, Arundel-street, Strand, W.C.2, has 
been dissolved by the retirement of Mr. John 
Turrill. Mr. F. D. Danvers will continue to 
carry on business at the same address under 
the style of Messrs. Alder, Turrill and 
Danvers. 


Home and Empire Timber on L.C.C. Contracts. 

The London County Council, at their meet- 
ing on Tuesday, adopted a recommendation 
of the General Purposes Committee that from 
the beginning of next year only tenders pro- 
viding for the use of home-grown or Empire 
timber should be accepted for furniture 
required by the Council. 


Rural Houses. 

Mr. A. V. Alexander, First Lord of the 
Admiralty, speaking recently at Wellington, 
Somerset, said that the Government had de- 
cided upon a new drive in the provision of 
rural houses. Within the next two months 
building will be begun which would provide 
work for 60,000 building operatives. In the 
first drive they are hoping to provide 40,000 
new houses under conditions that no agricul- 
tural workers have had before. 


Architects’ Estates. 

Mr. Frederick Edward Fellows Bailey, 
F.R.I.B.A. (79), of Walsall, Staffs (net per- 
sonalty £2,518), left. £27,999. 

Mr. Alfred Conder, F.R.I B.A., F.S.I. (86), 
of Queen-street-place, E.C., and of Shepherds- 
hill, N., retired architect and surveyor (net 
personality £39,367), left £39,742. 

Mr. John James Freeland, L.R.I.B.A. (67), 
of Clapham, 8.W. (net personalty £3,279), 
left £3,845. 


The City Surveyorship. 

For the vacant office of City Surveyor (in 
succession to Mr. Sydney Perks) the Officers 
and Clerks Committee Baie selected three 
candidates, one of whom will be chosen at the 
next meeting of the Common Council. They 
are Mr. A. F. Bourdas, Valuer to the West- 
minster City Council; Mr. Albert Endicott, 
Superintending Estate ie H.M. Office 
of Works; and Mr. F. C. ad, Principal 
Clerk to the City Architect and Surveyor, who 
has been in the department since 1889. 


R.I.B.A. District Surveyors’ Examination. 
The R.1.B.A. statutory examination for the 
office of District Surveyor under the London 
Building Acts, and the examination for the 
office of Building Surveyor under Local 
Authorities, will held at the R.I.B.A., 
London, on October 14-16. The closing date 
for receiving applications for admission to the 
examinations, actompanied by the fee of 
£3 3s., is September 23. Full particulars 
of the examinations and application forms can 
be obtained from the Secretary, R.I.B.A. 


Essex Educational Developments. 

Educational developments totalling £44,027 
were proposed by the Essex County Council 
at their meeting on July 7. Chief amongst 
the items put forward are :—£5,100, for a site 
at Barking for higher education; £1,450, for 
enlargement of Braintree County High 
School; £7,400, for a site for a secondary 
school at Epping; £8,371, for enlargement of 
South Benfleet Council School; and £13,643, 
for erection of Hornchurch (Suttons Lane) 
Council Junior School. The County Archi- 
tect is Mr. Jno. Stuart, F.R.1.B.A. 
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The Dartford-Purfleet Tunnel. 

It is expected that the contract will be 
signed in about a month for the construction 
of the pilot tunnel in connection with the 
Topo tunnel under the Thames. The 
owest tenderers are Messrs. Kinnear, Moodie 
and Co., Ltd., Hither Green, 8.E.13. The 
engineers for the scheme, which is estimated 
to cost £3,000,000, are Messrs. Mott, Hay and 
Anderson, 9, Iddesleigh House, Caxton-street, 
S.W.1, and Messrs. Coode, Wilson, Mitchell 
and Vaughan-Lee, 9, Victoria-street, S.W.1. 


Royal Botanic Society’s Gardens. 

The London County Council recommended 
in June that, in the event of the lease of 
the gardens of the Royal Botanic Society, 
oe Park, being terminated, the land 
hitherto used by the society should be ren- 
dered available for the use and recreation of 
the general public. The Council’s resolution 
was duly communicated to H.M. First Com- 
missioner of Works, who, in reply, has 
drawn attention to the answer given by him 
to a question in the House of Commons on 
June 15, in which he stated that it was the 
intention to open the land, at present occu- 
pied by the Royal Botanic Society in 
Regent’s Park, to the public free of charge 
and to maintain it as part of the park 


Control of Advertisements. 

At a recent meeting of the Council of the 
R.I.B.A., the President reported that 
on the recommendation of the Art Stand- 
ing Committee, he had signed, on be- 
half of the R.I.B.A., a memorandum 
on the control of advertisements under town 


-and country planning schemes drawn up by 


the Scapa Society for submission to the 
Standing Committee of the House of Com- 
mons which is at present considering the 
Town and Country Planning Bill. The action 
of the President was approved. 


Anti-Rheumatism Campaign. 

Excellent results have been obtained at the 
British Ked Cross Society’s Rheumatism 
Chime, Peto-place, Marylebone-road, N.W.1, 
according to a report for last year issued 
officially. According to an analysis of 229 
patients, referred to the Clinic by approved 
societies, 41 per cent. of men and 55 per cent. 
of women were able to ccntinue at their work 
throughout treatment. A further 29 per cent. 
of men and 25 per cent. of women were able 
to resume their normal work as the result of 
treatment. Thus, on the completion of treat- 
ment, a total of 70 per cent. of men and 
80 per cent. of women had sufficiently im- 
proved to be able to follow their usual occupa- 
tion. Building trade workers should take 
note of the facilities which the Clinic offers for 
the treatment of rheumatism in its earliest 
stages. 
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COMPETITION NEWS 


Scottish Ideal Home Exhibition : Small House 
Competition. 

The President of the R.1.B.A. has nomi- 
nated Mr. John Watson, A.R.S.A., 
F.R.L.B.A., President of the Royal Incor- 
poration of Architects in Scotland, as asses- 
sor in the competition promoted by the 
Associated Newspapers, Ltd., for a design 
for a small house in connection with the 
Scottish Ideal Home Exhibition. 


ie Tuberculosis Hospital, Hayes Farm, 
y- 

The assessors have now settled the con- 
ditions and site plan in connection with the 
above competition, but it is necessary to 
consult the Ministry of Health before they 
are issued. The date for receiving designs 
has been fixed for October 31, 1931. 


: COMPETITIONS OPEN. 
Street improvement scheme, Particulars 
for Walsall T.C. Open to published in Sending 
local architects only. Pre- “ Builder.” in date. 
Mmiums, 50 gns. and 20 gns. 
Mr. George Drysdale, 
F.R.I.B.A., assessor. Con- 
ditions from Borough Sur- 
veyor, Council House. Dep. 
RS ARATE ard SOR At Go May 22 
Nurses’ Home, Royal Asylum, 
Montrose, for Directors. 
East Scottish architects 
. John Watson, 
F.R.I.B.A., assessor. Condi- 
tions from Clerk, - Royal 
Asylum, Montrose. Dep. 
LL 1S. cnrrrcrcrerseeserersccerseeacoses May 29 
Designs for public _ baths, 
police and fire stations, 
Sessions Cotrt, on site in 
Campbell-square, for North- 
ampton T.C. Mr. Percy 
Thomas, F.R.I.B.A., assessor. 
£500, £400, £300 and £200 
premiums. Conditions from 
Town Clerk, Guildhall. Dep. 
22 2B. seseeserrocoserercoseee May 15 
Central Library, for Birken- 
head T.C. Open_to local 
architects only. Premiums, 
£250, _£175, £100. Mr. 
A. N. Prentice, F.R.I.B.A., 
assessor. Conditions from 
r. E. W. Tame, -Town 
Clerk. Dep. £2 2s. .........:.. May 22 
New Municipal College and 
School of Art, Southport, 
for the E.C. Mr. Francis 
Jones, F.R.I.B:A., assessor. 
Premiums, £200, £100, £75. 
Lancashire architects only. 
Conditions from Director of 
Education, Municipal Build- 
ings, Southport. Dep. £11s. June 26. Oct 2 
Tuberculosis hospital, Sully, 
near Cardiff, for Welsh 
National Memorial Hospi- 
tal. Messrs: C. E. Elcock, 
F.R.I.B.A., and T. Alwy7 
Lloyd, F.R.1.B.A., assessor’. 
Premiums, £400, £300, £175 
and £100. Applications for 
Conditions .to Mr. J 


July 17 


July 32 


Sept. 23 





Sept. 3% 


Alban, Memorial Offices, 
Westgate-street, Cardiff. 
BP Mee TBs Gevndesicansiasarvilocks May 29 Oct. 32 





Plan of Marino (Co. Dublin). 
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“ THE BUILDER ” 
DEBATE 


XLI.—PROFESSIONAL CHARGES. 

Sir,—‘‘ Negative’? sweeps my case aside 
very casually, but does not really answer my 
points at all, other than with the direct 
negative which rules his amendment out of 
order. 

My plea is for a system of charging which 
is simple and not alarming—providing con- 
ditions which are likely to encourage the 
timid members of the public to come to us 
for advice on building with the same regu- 
larity that they go to lawyers for advice on 
the law. That they do not do so now is an 
incontrovertible fact which ‘‘ Negative,’’ pro- 
fesses to regard as unimportant. I am not 
arguing purely for the purpose of improv- 
ing the incomes of architects, but for the 
expansion of architectural practice, which is 
a much broader question. It involves not 
only the livelihood of architects, but the pro- 
tection of the public, and the improvement 
of standards in architecture and _ building 
matters which have been until lately almost 
entirely ignored. I do not suggest a publicly 
authorised Dutch auction of architectural ser- 
vices, but I do press for an attempt to find 
that psychological datum at which the public 
and the architect meet on mutually agreeable 
ground. That they do not so meet under 
the R.I.B.A. scale is proved by the narrow 
scope of architectural practice; and that this 
scale is a stumbling-block can be shown by 
conversation with many who have contem- 
plated the employment of an architect but 
withdrawn from the good intention. 


I believe that many members of the public 
have never forgiven the profession for the 
post-War increase of 1 per cent. on the stan- 
dard fee, believing that the profession took 
advantage of the distractions following imme- 
diately after the War and stole a march on 
the public. [ would wish to set this matter 
right, and I believe that it could be done 
without any hardship whatever;.in fact, I 
believe, all the banks, and many other large 
corporations, lay down a maximum scale of 
5 per cent. even now, which architects acting 
for them are forced to accept. This shows, 
surely, that, given the bulk of the work, the 
lower fee pays well enough. 

I am disappointed that ‘‘ Negative ’’ has not 
set a better pace in the discussion, and feel 
sure that there are many of your readers who 
will agree with the main contentions of my 


argument. Positive. 


Srr,—I have been very interested in the 
debate in your pages on this most important 
subject. I would like to suggest what is 
perhaps a new aspect. In the first place, 
people, through ignorance, are loth to pay a 
fair price to a capable architect, and yet 
these same people will spend money freely 
for almost any other material that goes into 
their building. 

In the present age of competitive prices I 
feel that it is necessary that architects should 
carefully consider their costs of peoreers 
plans, etc. Often work goes into other hands 
because an architect’s charges are too high. 
For instance, to produce plans for a factory 
of, say, £5,000 is much less costly than a 
building costing the same amount with more 
detail in, such as a residence or a public- 
house. In America 8,000 architects were 
asked to give their estimate of actual produc- 
tion costs of various buildings, such as resi- 
dences, hotels, schools and banks, public and 
commercial buildings, churches, etc. I advo- 
cate that such an investigation should be 
made in England. I myself keep a costing 
system and have found it invaluable. By 
doing so, if a client has only so much to 
spend, an architect can tell him what service 
he can give him. 


It is also of infinite importance that the ~ 


public should be informed, by means of a 
properly organised publicity campaign, of the 
necessity of the architect’s services, and of 
the amount of work necessary to give those 
services and the cost of them; and also the 
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public should be warned of so-called archi- 
tects who charge low fees but make infinitely 
more than a qualified architect by getting 
illicit commissions which are concealed from 
their clients. A.R.I.B.A 


Birmingham. 
*y* Readers’ opinions are invited on this 
subject.—Ep. 


CORRESPONDENCE 


[While we are glad to publish lriters on professional 
ana other matters of interest to our readers, it must 
be understood that we do not necessarily endorse the 
remarks of correspondents, wh d will oblige us if they 
will extress their views as briefty as possible.) 


The Watch Dog of the Employer. 


Str,—Your able leader touches on a sub- 
ject of vital importance to all connected 
with building works, and while I am in 
general agreement with your views, I think 
it is necessary to make one point. Taking 
the instance you quote where a piece of work 
is so described that the builder may reason- 
ably be led to believe that something of a 
cheaper nature fills the requirements of the 
architect by reason of the ambiguous 
description given, it seems to me _ that 
something more has to be settled than 
the conditions under which the extra 
cost may be charged up to the employer. 
In weighing the matter it has always to 
be borne in mind that the accepted form 
of contract invests the architect with very 
wide powers of such a nature that were 
it not for implicit reliance on his sense of 
fairplay a builder would be very unwise 
to sign a contract in this form. That they 
do sign these contracts, and that they 
hardly ever come to any harm on that 
account, affords most eloquent testimony t* 
the high-minded way in which nearly all 
architects exercise these wide powers. 
But when all is said, there remains the 
fact that a loosely drawn description of 
requirements may under certain circum- 
stances involve an innocent builder in a 
heavy loss, and that from that: loss the 
employer may derive something for which 
his architect is prepared as architect to 
state that he should pay, but as agent is 
not prepared to certify that he must pay. 

It surely follows that it is of the very 
first importance that great pains should 
be taken to eliminate the factors that 
may lead up to these errors. I think that 
it will be generally agreed that it was for 
the purpose of getting rid of as many of 
these mistakes and misunderstandings as 
possible that the Standard Methods of 
Measurement were negotiated. Where 
contracts are based on these methods mis- 
takes are few and far between, and when 
under this system mistakes do arise, they are 
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rarely of such a nature that the architect 
would feel morally bound to shield the 
builder from the consequences of them. 


J. R. Taytor. 


Local Authorities and Architects’ Plans. 


Srr,—I note the suggestion that properly 
qualified architects should be relieved from 
getting their plans approved by the local 
authority and should merely give notice that 
they are proceeding with the work. 

In Mr. Creswell’s article on the new 
Building Contract, Clause 4, it appears that 
the contractor is to be responsible for ex- 
amining the plans before he enters into a 
contract and ‘‘it may be that he will find 
that there exists a local Act which may affect 
the proposed undertaking to a considerable 
extent.”’ 

Is it the same architect whose plans need 
not be submitted for approval who yet re- 
quires the contractor’s services in looking 
them over? If the architect is ‘‘ unfortu- 
nately’ not fully informed, how does the 
contractor find out what mistakes he has 
made in the short time allowed him between 
securing the work and signing the contract? 
Does he by any chance visit the local sur- 
veyor and show him the plans? 

B. C. F. 


Srtr,—‘‘ Negative,”’ if one may judge by his 
last letter (The Builder, July 3) seems to be 
a little in doubt as to the validity of his pre- 
vious arguments, or at all events would lend 
them whatever strength may be gained by 


repetition. It is more than a little doubtful 
whether he has appreciated the subtle 
methods of ‘‘ Positive,’’ who, if I do not 


misunderstand him, seeks to throw a high- 
light on the want of logic there is in a system 
which compels a fully qualified and. trained 
architect to submit his schemes to the judg- 
ment of those about whose qualifications it 
were often kinder to say nothing. In all 
ages mediocrity has endeavoured to strangle 
genius, and though Wren with his shortened 
columns at Windsor. erected a permanent 
memorial, few others have dared the struggle 
and the nation is the loser. 


But, though an illogical nation, we muddle 
through. Now that the all-important step 
has been taken which will in the long run in- 
sure a recognition of competence, we shall in 
time learn to place the same confidence in the 
architect, and extend to him that freedom of 
action that we now ordinarily give to the 
medical profession. 

Bsa 
Exeter Churches. 

[A letter on this subject, by Mr. S. E. 
Dykes Bower, in answer to a correspondent, 
is held over until our next issue. | 
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Casino, at Marino (Co. Dublin). 


Sir Wiu1amM CHaMBErs, Architect. 
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DOVECOTS IN 


THE BUILDER, 


THE LOTHIANS 


By G. BAUR GREENWOOD. 


In the three Lothians there are about 
forty-seven dovecots which date before the 
Union of 1707. Of these more than half are 
in East Lothian, where the land is more 
fertile and suitable for agriculture. An Act 
of 1503 which ordered landowners to lay out 
deer-parks, erect’ dovecots, and generally to 
increase the cultivation of their property, led 
to a great increase in the use of dovecots. 
The object of this Act was to ensure an in- 
ternal supply of food in time of war or 
famine, but apparently the keeping of doves 
became so common that the birds ate up more 
food than they supplied, for in 1617 a 
statute was passed which said that each dove- 
cot was to be surrounded by the owner’s land 
to a radius of at least two miles. This re- 
striction lessened the possibility of doves 
eating crops other than those of their owner. 
From this we should naturally expect to find 
very many sixteenth-century cots, and few 
of a date later than 1617. But our surmise, 
though justifiable, is not correct in actual 
fact. The majority of dovecots belong to the 
seventeenth century, and although a good 
many earlier ones remain, they do not appear 
to emphasise any rigidity in the Act of 1503. 


Curiously enough, no dovecots earlier than 
the sixteenth century remain, though such 
erections must have originated at a fairly 
early date. It is possible, however, that 
prior to the sixteenth century they were 
constructed of wood, and consequently much 
less durable. Generally the dovecots were 
built on a circular or rectangular plan. The 
one type does not seem to be any more con- 
venient than the other, and even though 
those of a circular plan required less and 
smaller material, they were surely more diffi- 
cult to build. Circular cots are usually 
smaller in area than rectangular ones, and it 
is a pretty general rule that the former be- 
long to the sixteenth and the latter to the 
seventeenth centuries. Rectangular cots are 


the most common, and consist of either a 
single- or double-chambered building, with 
crow-stepped gables and lean-to roof. These 
are rather picturesque. 

The circular type, which is no less pictur- 
esque, usually has a touch of subtle propor- 
tion about it. For a circular cot is built in 
three or four diminishing stages (so as to 


reduce the span at the dome), and sometimes © 


the angles of diminution give the building a 
decidedly pleasant shape. There is a good 
example of this on the dovecot in the Lear- 
month Garden, Linlithgow. 

Among the usual features of a dovecot the 
external string-course or projecting band of 
stone is seldom missing. This is fitted round 
the outside walls as bonding stones and to 
prevent rats or any other small carnivorous 
creatures from climbing up and entering the 
dovecot at the top. Some cots have as many 
as four of these string-courses. Ranged 
along the inside walls are the nests. These 
are of stone, and usually extend from floor 
to wall-head. Sometimes there are over one 
thousand nests in a single cot, and if they 
were inhabited by as many birds, little 
wonder at the statute of 1617. 


The height of dovecots varies considerably, 
but on an average they rise to a height of 
over 20 ft. This means that if the nests 
extend to the roof it will be no easy matter 
to remove the eggs from the top rows. A 
ladder must be used where possible, but 
circular cots, being conically shaped inside, 
offer considerable difficulty to this means. 
However, a curious structure called a 
potence was frequently resorted to. This 


was a kind of revolving ladder, consisting 


of an upright pole set in the middle of the 
cot, and fixed in sockets top and bottom, 
and from the sides of which projected bars 
or rungs of wood, varying in length with the 
radius of the cot. 

Ancient dovecots usually face south, or, in 





Dovecot, Sheriffhall, Newton, Midlothian. 
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Dovecot, East Linton, East Lothian. 


other words, have the entrances, and, if they 
be rectangular, their lowest wallhead facing 
south. Jn the circular ones the birds entered 
through a hole in the vault, originally pro- 
vided with a covering cupola to exclude rain, 
but in the rectangular type a row of holes 
was inserted in the roof. Besides these, one 
frequently finds extra sets of holes provided 
unaer the eaves course. Few dovecots still 
retain their original cupolas, but the recently 
restored one at Linlithgow, and the very 
curious one at Nunraw, Garvald, possess 
them, which, although restorations, illustrate 
the original feature. 

There are several rather unusual dovecots. 
At Dunbar one has been made from the 
tower and crossing of the old Carmelite 
Friary Church; and at Newton the remain- 
ing stair-wing of Sherifthall has been con- 
verted into a dovecot. Sometimes the cot 
occupies the upper floor of a tortified tower, 
as at Craigmuliar Castle, where the north- 
east bastion served both as guardroom and 
dovecot, the lower part being pierced for 
guns. ‘Che same treatment occurs at Newton 
sfouse. 

The following is a small selection from 
the somewhat extensive range of dovecots, 
and includes some of the best. Rectangular 
ones may be seen at Ravelstone; two at 
Liberton; Pilmuir, Bolton; and one at 
Tranent, which is inscribed and dated 1587. 
Circular ones are found at Corstorphine (a 
very large one), and a fine one at Linlithgow 
with cupola and potence. 


Of the smaller types of ancient monuments, 
these dovecots are a connecting link with the 
past, and even where they are no longer in 
use for housing birds, some utilitarian pur- 
pose might be found for them, which might 
ensure their careful preservation. Better 
they be lined with match-boarding to a 
height of, say, 7ft., and used, if conveni- 
ently placed, for the county road surveyor’s 
teols, than fall into ruin and become tilled 
with rubbish. 

As an example of suitability of design 
and fitness of function they are a striking 
example of the evolution of a minor branch 
of Scottish architecture, and the authorities 
concerned in their preservation should use 
every endeavour to keep a selection of the 
finest examples of each type in good repair. 


Rodin Exhibition. 

A representative exhibition of sculpture by 
the famous French artist, Auguste Rodin, 
will be held at the Leicester Galleries, 
Leicester Square, this month. It is being 
organised in association with the Rodin 
Museum, Paris, and will probably consti- 
tute the most important display of the great 
sculptor’s work ever seen in this country. 
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ADVICE TO 





THE BUILDER. 


STUDENTS 


By an ARCHITECT. 


In days of old, sentiment played a great 
part in architecture, and the works of the 
great masters of architecture showed in 
composition and detail the spirit of life 
which actuated their creations. Those mas- 
ter minds wrought into their works the 
high sentiment of their living characters, 
until the work itself seemed to be the very 
embodiment of their personalities, Is it 
not for this reason that such monuments of 
sentiment have continued throughout the 
generations to command the respect and ad- 
miration of all men? 


Viewing the works of the Greeks and the 
Romans and the works of the Gothic era, 
even the worst cynic of the present genera- 
tion would hesitate to say that the creation 
of such buildings was influenced by the 
thought of pecuniary gain. The architec- 
‘ural student of to-day is required in his 
training to study these masters’ works, 
but, observing the spirit of the day, one 
wonders if our students are really giving 
sufficient time and thought to these works 
so as to become imbued with the sentiments 
which actuated them. 

The student days of an architect are 
dangerous days, especially between the ages 
of 17 and 23, for it is in these years that 
the whole spirit, sentiment and character 
of after life are formed, and, consequently, 
the direction of a student’s mind in these 
years is reflected in the buildings executed 
when he becomes a practising architect. It 
is probable that after the embryo architect 
reaches the age of 23 his thoughts will 
be influencing some building projects, even 
if only in a minor degree, for as soon 
as he becomes an assistant of any respon- 
sibility the mark of his hand will show 
somewhere in his principal’s work. 

In view of this fact, one feels that greater 
stress should be laid on the student’s de- 
voting more and more time to the prepara- 
tion of measured drawings. Sketching and 
photography are both good for study, but 
for depth and indelibility of impression 
there is no better method of acquiring a 
knowledge of the spirit of the work than 
that derived from making measured draw- 
ings. Measured work forms a much more 
thorough and sound basis of training than 
ordinary sketching, as thereby one appre- 
ciates detail the more readily and all un- 
consciously absorbs the underlying reasons 
for the harmony of the whole. The close 
study involved in measured work tends to 
build up the high character needed for the 
real architect, and the student should ap- 
preciate that character is of primary im- 
portance in life, and must be kept fore- 
most in his work. 


The term character embraces honesty of 
speech, thought, action and purpose, with 


straightforwardness in all matters. The 
truth apparent in one’s every action will re- 
flect itself in design, planning and in the 
use of materials, as well as in personality. 
The student should cultivate in the early 
years of his training broadness of mind 
and politeness, avoiding all petty actions 
and any deviation from the truth. 

Criticism in its truest sense is born of 
an intense interest in the subject, and 
thus the student should make a close study 
of all architectural works. Doing so, he 
becomes a critic, but care must be taken 
to see that all observations are of a con- 
structive nature, with an entire elimina- 
tion of personalities. Outside architectural 
circles it is desirable to speak well of ap 
architect’s work or not at all. 

The thoughts prompting these words of 
-advice have been aroused by observation, 
during years of practice, of really gifted 
students who, though doing well, have not 
reached that eminence which their gifts 
entitled one to hope and anticipate their 


THE LONDON BUILDING 


As is known, an Advisory Committee of the 
London County Council has been set up to 
consider the desirability of amending the 
London Building Act (as consolidated by the 
Act of 1930). This Committee has been 
charged with the task of going through every 
section of the Acts and has invited sugges- 
tions and criticisms from municipal authorities 
and private individuals. The Act has been 
divided, for more easy reference, into a num- 
ber of parts, and criticisms of each have had 
to be submitted by certain definite dates. 
Each and every suggestion received is being 
considered by the Advisory Committee. 

It was suggested that as building procedure 
in America was considered by some to be 
superior to the London Act that a member 
of the Committee should visit the United 
States with a view to examining their pro- 
cedure, with particular reference to (1) heights 
of buildings, and (2) the extent of internal 
cube. Sir Robert Tasker, who has been a 
member of the London County Council] since 
1910, and was chairman of the Building Acts 
Committee for many years, volunteered for 
this service. In an interview with a repre- 
sentative of The Builder, Sir Robert made 
scme general observations upon his tour, 
which included visits to New York, Washing- 
ton, Philadelphia, Chicago, Cleveland, Detroit, 
Buffalo and Toronto and Montreal in Canada. 

‘© You will understand,’’ he said, ‘‘ that I 
am not at liberty to anticipate my report 
which is shortly to be presented to the Ad- 
visory Committee. But I may say that, as 
already known, high buildings comparable 





Dovecot at Elvingston House, Gladsmuir, East Lothian. 
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attaining. All of us have seen gifted men 
whose initial successes have spoilt them 
for rising to higher successes in later life 
To the student of architecture, self-analy- 
sis is a valuable acquisition, as it greatly 
assists in preventing lapses from that 
straight and narrow path essential to the 
architect. 


With regard to examinations, one should 
view them in their correct relation to one’s 
career. The real value of the examina- 
tion is that of the training, study and 
enthusiasm which the preparation for it 
instils. The examination in itself is of 
no value except as it may inform one’s 
fellow architects that one has reached « 
certain stage of knowledge. Actually, the 
real architect who increases his knowledge 
from his devotion and love of the work has 
no need whatever of examinations, and un- 
doubtedly the great masters of old would, 
if they were alive to-day, scorn the whole 
idea of examinations. The elimination of 
the examination principle is a feature 
of the architectural schools at the Univer- 
sities, which thus enhances the value of 
their architectural education. 


ACT REVISION 


with those in many American cities are not 
applicable to London, where the utmost load 
that can safely be put upon the subsoil is 
4 tons to the square foot as against the 40 
tons that the New York granite can with- 
stand, In the Empire State building one 
group of stanchions supports a load of 5,000 
tons. Naturally, with a large enough base, 
buildings higher than 100 ft. in London are 
a physical possibility, but whether the 
expense would rule them out as economic 
propositions is a matter of calculation. 


_ ‘* As regards the fire question, I found that 
in the United States there is a lesser appre- 
hension of danger to human life from fire than 
in this country. This is largely explained by 
the great use of steel in their buildings, for 
walls, partitions, doors, etc. If a fire were 
to break out upon any high story of a build- 
ing thus constructed, it would burn itself out 
and the chances are the occupants of the floor 
above and below would know nothing about 
it. But in London, where plaster and brick 
and wood enter so largely into construction 
the same latitude fen not be allowed. 


‘“‘ This more recent form of construction has 
made the Americans see fit to allow a larger 
cube’ in the extent of the floors of their 
buildings than has been permitted in London. 
Here, in store construction, we do not 
generally allow any internal void to be of 
greater volume than 500,000 cub. ft. There 
is a considerable unofficial opinion that a 
greater ‘cube’ than that authorised might 
be permitted on the ground floor of buildings. 
On the upper floors, however, views vary. 
It should be remembered that although we 
can control construction so as to be fire- 
resisting, we cannot control human nature 
and the dangers from panic occasioned by 
fire or other causes. An alteration that may 
be considered, however, concerns escalators. 
Under the London Building Act the shaft 
has always been reckoned additional for its 
whole depth of the cube of any particular 
floor. That is to say, if two floors are con- 
nected by escalators unenclosed the two 
floors would be calculated as within one 
cubic measurement. It is possible that pro- 
vided the shaft is enclosed and fire-proofed 
and that adequate directions indicating the 
position of the doors be prominently dis- 
played the shafts will be excluded from 
the ‘ cube.’ 


‘* It has been urged that the main aim of the 
Advisory Committee,’’ concluded Sir Robert, 
“* is to bring the Act up to date and generally 
to secure power to make the London County 
Council the sole administrating authority on 

uestions regarding the building law in order 
that by-laws and regulations may be kept in 
a fluid state that will allow of the ready 
adjustment of any section consequent upon 
the developments in building procedure which 
are continually taking place.” 











ILLUSTRATIONS 
PLATES. 


St. Mary’s Hospital, London. 


The Medical School occupies the north-west 
corner of an island site, with frontages to 
Cambridge-place and South Wharf-road. The 
main entrance in Cambridge-place is arranged 
opposite the entrance to the hospital. 
Facing the entrance hall on the ground floor 
is the main staircase, with passenger lift 
serving all floors, including the garage in the 
sub-basement. To the left of the entrance 
hall are planned the administrative offices, 
with the Gieare and committee rooms, and 
the students’ common room. On the right 
is the speech hall and library common to the 
medical school and the Pathological Institute. 
In the basement are the students’ dining 
room, billiard room, cloak room and swim- 
ming bath common to all students. On the 
upper floors are the laboratories, class rooms 
and lecture theatres. 


The Pathological Institute occupies the 
south-west corner of the island site, with 
frontages to Praed-street and Cambridge- 
place. The main entrance in Cambridge- 
place, with staircase and lift to all floors, is 
arranged at the south end of the library and 
speech hall. On the lower floors are the out- 
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patients’ department, and on the first, 
socond and third floors are laboratories, work 
rooms and lecture theatre. The first floor 
level of the Institute is to be connected with 
the hospital by an overhead bridge in Cam- 
bridge-place, enabling the staff to a in direct 
communication with the wards. On the 
fourth floor is the animal room, with food 
stores, etc., arranged as a self-contained unit. 


The main contractors are Messrs. John 
Mowlem and Co., Ltd., and the works 
manager is Mr. H. Whittaker. 


Sir Edwin Cooper, A.R.A., is the architect. 


Rebuilding of Sackville-street, Piccadilly, W. 


This drawing was prepared for Mr. 
Skipper, F.R.I.B.A., to show the entrance 
to the street from Piccadilly and a portion 
of the east side of the street which is to be 
rebuilt in the more immediate future. 


Approach to Liverpool Catholic Cathedral. 


The drawing from which our reproduction 
is made is among the exhibition of work by 
students of the Liverpool School of Architec- 
ture, now on view at the old Bluecoat Build- 
ing, Liverpool, and shows a three-day sketch 
design, by Mr. A. E. Ferriby, for an ap- 
proach to Liverpool Catholic Cathedral. 
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** Woodheys,’’ Forest Ridge, Keston. 


Messrs. Lionet U. Grace anpD Farmer, F. & L.R.I.B.A., Architects. 
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New Y.W.C.A. Building, Greenock. 


This new building has a large main hall 
with high ceiling and clerestory lighting 
specially designed for the game of badminton. 

he arrangement of the platform is such that 
it will allow of amateur theatricals. In addi- 
tion to the hall there are class and reading 
rooms, secretary’s room and offices. Behind 
the building a fair-sized area of ground has 
been attractively laid out, and a tennis court 
constructed. The woodwork of the hall is 
mostly of weathered oak. The plasterwork is 
two-coat treated with wire brush markings. 
The walls are built with 24 in. rustic bricks, 
pointed with ‘‘ Snowcrete’’ cement, and the 
roof is covered with multi-coloured, sand- 
faced tiles. 


Messrs. Stewart, Tough and Alexander, 
LL.R.I.B.A., of Greenock, are the architects. 


‘© Qld Orchard,’ Bexhill-on-Sea. 


This house has been erected for Mr. C. M. 
Henderson, on the site of an old orchard, the 
building being set back some distance from 
the sn road to obtain full advantage of 
the southern aspect. The front portion of the 
site now consists of a fine open flower 
garden, the old fruit trees being incorporated 
with the tennis court, etc., at the rear of 
the site. The builders were the Ringme: 
Building Works, of Lewes, and the architect, 
Mr. H. R. Gardner,’ F.R.I.B.A., of 32, 
Craven-street, Strand, W.C.2. 


‘‘ Woodheys,’’ Forest Ridge, Keston. 


This house has recently been completed and 
occupies an attractive and well wooded site. 
The walls are brick with Kentish red facings 
and the roof is covered with hand-made sand- 
faced red tiles. The soffit to eaves is panelled 
and the wide frieze beneath is formed with 
white cement. All windows are fitted with 
steel casements supplied by Messrs. Henry 
Hope and Sons, and the terrace overlooking 
the garden is paved with York stone paving. 
The fireplaces are constructed with 6 in. by 
2 in. bricks supplied by the Dorking Brick 
Co. A ‘* Permutit ’’ water softener has been 
installed by the United Water Softeners, Ltd., 
and all sanitary fittings are by the Carron 
Company. The contractors were Messrs. 
Thomas and Edge, of Woolwich. 

Messrs. Grace and Farmer, F. & L.R.1.B.A., 
are the architects. 


New Shop Front, Bristol. 


This new shop front for a Bristol firm of 
builders, decorators and plumbers has_ been 
recently completed from the designs of Mr. 
C. W. W. Dening, R.W.A., F.R.I.B.A., of 
Bristol. 


Salle Church and Binham Priory. 


Our illustrations of these buildings are from 
drawings measured and made by Mr. Claude 
J. W. Messent, A.R.I.B.A. 


New Civic Buildings, Swansea. 


A correspondent informs us that Swan- 
sea Corporation Parliamentary Committee 
have agreed to an interesting variation 
in an important external feature of the new 
Civic Buildings to be erected in Victoria 
Park. Mr. Percy Thomas, F.R.I.B.A., the 
architect, drew attention to a central feature 
under the tower, which is the entrance to 
the civic suite, and submitted a plan show- 
ing what he considered would be a_ great 
improvement at no extra cost. This showed 
that he was treating the main entrance in the 
form of a large arched opening, filled with a 
bronze screen and entrance doors 16 ft. wide 
and 36 ft. high, the grill forming a window 
which would light the whole of the interior 
entrance and staircase. The four-column 
portico being done away with, the ultimate 
effect would be to bring the whole of the 
eastern front into harmony, and lead gradu- 
ally up to the tower. There were over 110 
applications for the position of clerk of works 
in connection with this scheme, and it was 
agreed to recommend to the council that Mr. 
W. J. Jones, of Manselton, be appointed at 
a salary of £10 a week. 
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St. Mary’s Hospital, London: Study for the New Medical Schoc 
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Medical Schoo] and Pathological Institute, Praed Street, W. 


‘oor#, A.R.A., Architect. 
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The Rebuilding oi Sackville Stre 
Mr. Georce J. Sxrprer, F-R.I.B.A., / 
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GARDEN FRONT. 





ENTRANCE FRONT. 


‘* Woodheys,’’ Forest Ridge, Keston. 
Messrs, LIONEL U. Grace AND Farmer, F, & L.R.I.B.A., Architects. 
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Church of SS. Peter and Paul, Salle, Norfolk. 
Measured and drawn by Mr. CLaupe J. W. Messent, A.R.I.B.A. 
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THE NEW FORM OF BUILDING CONTRACT : 
EXPLAINED AND ANNOTATED.—VI. 


By W. T. CRESWELL, Barrister-at-Law, Hon. A.R.I.B.A., A.S.I 


THE CONDITIONS (Continued). 


Clause 10.—Prices for Extras, eitc., 
Ascertainment of. 


Unper this clause ‘“‘no variation shall vitiate 
this contract.’’ However much, therefore, 
this contract may be varied by extras, 
omissions and variations duly authorised by 
the architect, or subsequently sanctioned by 
him in writing, the provisions of the con- 
tract still hold good, and are applicable to 
the settlement of all questions arising thereon 
between the employer and the contractor. 
But the provisions of this clause do not apply 
to extra work which is totally outside of or 
not contemplated by the contract. They 
only apply to extras, omissions and variations 
von 5 by alterations on the methods em- 
ployed in doing the contract work itself; and 
as to them the contractor is bound to comply 
with the order of the architect. He should, 
however, resist any attempt to substitute an 
entirely different contract from the one he 
has undertaken to perform, for, in the event 
of which, whilst not ordering such substitu- 
tion, the onus is put upon the contractor (in 
seeking to recover payment for the work 
should he have done it) of showing that the 
substituted work ordered by the architect 
was within the scope of his authority to 
order. 


What are ‘Extras,’’ ‘‘ Omissions’ and 
“‘ Variations ’’? 

Extras are those works not expressly or 
impliedly described in the contract docu- 
ments. Sometimes the term is also applied 
to works wholly outside and independent of 
the contract. But correctly it should only be 
applied to work done in a different method 
from, or to work additional fto, the contract, 
but of a nature necessary to render the con- 
tract work complete, and such “‘extras’’ are 
subject to the conditions of the contract. 


In Barber v. Hurlingham Club, ‘“ The 
National Form of Building Contract,’’ by 
Ball and Hope, 98, it was said ‘‘ the word 
‘extra’ is not used in the sense of money 
payment, but in the sense of extra work or 
of omitted work.”’ 

In Russell v. Suda Bandeira (1862) 32 
L.J. (C.P.) 68, it was decided that an extra 
to a contract for works was something not 
specified in or fairly comprised within the 
contract, but which is cognate to the subject- 
matter of the contract and applied to the 
carrying out of its design. 

The power to vary by omission is not always 
to the advantage of the contractor, unless 
provision is made in the contract for the con- 
tractor being given an allowance for loss of 
profit on the omitted work. 


As to what is a variation, we can best 
look at the legal definition given to the word 
‘“‘ vary,’’ which is, that in building contracts, 
it means the power to ‘order extras and 
omissions.”’ 

In Stevens vr. Mewes and Davis (1901), 
Moulton, L. J., said, ‘‘ Now I quite agree 
that ‘ vary ’ means ‘ vary so as not to destroy 
the scheme of the whole thing ’; but also, in 
my opinion, to substitute for one well-known 
piece of machinery, an equivalent equally 
well known, doing exactly the same work, cer- 
tainly a different one, just in the same way 
as if you had ordered a Dean pump, and then 
you made up your mind subsequently to use 
another pump. In my opinion I am satisfied 
that this is within the language of the word 
‘a 

In R. v. Peto (1826), IL.Y. and J. 37, it 
was held that power to order extras or omis- 
sions did not give the architect power to 
vary the work as described in the last case, 
but in considering this case, Moulton, L. J., 
said, ‘“‘It is no decision as to what the 
powers of an architect are when there is 
express power to vary; it was a decision cer- 
tainly that in the absence of the word ‘ vary ’ 
you must prove that the change may be 





fairly considered to be an addition or an 
omission.” 

Under this contract (see Clause la) the 
architect has power to vary or modify the 
design, quality or quantity of the works or 
the addition or omission or substitute of any 
work—all of which appears to give him 
greater powers to vary the contract work 
than heretofore. 


Valuation of Extras and Omissions. 

Clause 10 is the one clause which provides 
for the valuation of variations by means of 
extras or omissions; and measuring and 
valuing them when the work is actually com- 
pleted. 

It is one of the most important of those 
clauses which the Quantity Surveyors’ Com- 
mittee of the Chartered Surveyors’ Institution 
views with disfavour as being ‘“‘so general 
and indefinite in their terms that their 
application would be a matter of uncer- 
tainty.” 

The valuation of extras and omissions, un- 
less previously or otherwise agreed, is to be 
made in accordance with the following rules : 
(a) The prices in the original bills of quan- 
tities shall determine the valuation of extra 
work of similar character executed under 
similar conditions as worked priced therein. 
(b) The said prices, where the extra works 
are not of a similar character and/or executed 
under similar conditions as aforesaid, shall 
be the basis of prices for the same so far as 
may be reasonable ; failing which, a fair valua- 
tion thereof shall be made, based upon prices 
for similar work in the locality current at 
the time the extra works are executed. 
(c) Where extra work cannot properly be 
measured or valued the contractor shall be 
allowed day-work prices at the rates stated 
in the bills of quantities or, if none stated, 
then in accordance with the local day-work 
schedule of the Building Employers’ Associa- 
tion; provided that in either case vouchers 
specifying the time daily (and if required by 
the architect, the workmen’s names) and 
materials employed be delivered for verifica- 
tion to the architect or his authorised repre- 
sentative at or before the end of the week fol- 
lowing that in which the work has been 
executed. (d) The prices in the original bills 
of quantities shall determine the valuation of 
items omitted ; provided that if omissions vary 
the conditions under which any remaining 
items of work are carried out, the prices for 
such remaining items shall be valued under 
(b) hereof. 

The measurements and valuations are to be 
completed within an agreed period; or, if 
none is agreed, then within three months of 
the completion of the works. This is of 
advantage to both parties to the con- 
tract, for so often it has happened that delay 
in adjusting the accounts has proved of great 
hardship—at any rate to the contractor—who 
does not therefore receive the money he has 
earned, it may be many months previously, 
till long after the work is completed. 


The Great Bed of Ware. 

It is learnt that the Great Bed of Ware, of 
Queen Elizabeth’s reign, has been purchased 
by the Victoria and Albert Museum through 
the generosity of the National Art Collection 
Fund. The bed is a richly carved ornamented 
work, and is exceptionally large, measuring 
10 ft. 9 in. in length and in breadth and 
7 ft. 65 in. in height. 

Proposed Grammar School, near Fleetwood. 

During the laying of the foundation stone of 
the Poulton Baines Grammar School near 
Fleetwood by County Alderman Hodgson, 
J.P., an aeroplane aa by the County 
Architect (Mr. Stephen Wilkinson, A.F.C., 
F.R.1I.B.A.) flew over the site and dropped a 
bag containing the following message :—‘‘ To 
the Chairman and Governors of the Baines 
Grammar School. Greetings from the air. 
Good luck to the school and good landings to 
all air-minded pupils.”’ 
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SOCIETIES AND 


INSTITUTIONS 
R.L.B.A, 


FoLLowInc are notes from the minutes of 
the Council, June 15 :— 

Zhe President.—The hon. secretary spoke 
of the great services which Sir Banister 
Fletcher had rendered to the Institute and 
to the profession during his tenure of the 
office of President. from which he was 
shortly to retire, and on the hon. secretary’s 
proposition a very hearty vote of thanks was 
passed in favour of the President. The 
President, in thanking the Council for their 
kind resolution. briefly referred to the work 
of the session and expressed his gratitude 
to the members of the Council and to the 
secretary and staff for their loyal support. 


Retiring Members of Council_—On the 
proposition of the President a cordial vote 
of thanks was passed in favour of the re- 
tiring members of Council. 


The RJI.B.A. South Wales Architecture 
Medal, 1930.—The jury entrusted with the 
award of the R.I.B.A. South Wales Archi- 
tecture Medal reported that they had made 
their award for the year 1930 in favour of 
the new building for Messrs. James Howells 
& Co., St. Mary-street, Cardiff, designed by 
Mr. Percy Thomas, F.R.1I.B.A., of Messrs. 
Ivor Jones and Percy Thomas. The award 
was formally approved by the Council. 


Joint Committee of Architects and Quan- 
tity Surveyors.—On the recommendation of 
the Practice Standing Committee the follow- 
ing members were appointed to represent the 
R.I.B.A. on a joint committee of Architects 
and Quantity Surveyors which has been set 
up to consider and report on questions of 
mutual interest to the two professions :— 
Messrs. J. Alan Slater, L. Sylvester Sulli- 
van, Sydney Tatchell, Charles Woodward. 


The International Congress for Art Edu- 
cation, Vienna, 1932.—On the recommenda- 
tion of the Board of Architectural Educa- 
tion, Mr. A. H. Moberly, F.R.I.B.A., was 
appointed to serve as the R.I.B.A. represen- 
tative on the organising committee of this 
congress and a donation of £5 5s. was made 
towards the funds of the organising com- 
mittee. 

The Advisory Council of the Building In- 
dustry.—Mr. Sydney Tatchell, F.R.1.B.A., 
and Mr. Louis Blanc, L.R.I.B.A., were 
appointed to represent the R.I.B.A. on the 
Advisory Council of the Building Industry 
and Mr. Louis Blanc on the executive com- 
mittee of the Advisory Council. A contri- 
bution of £25 was made to the funds of the 
Advisory Council for the year 1931. 


Grant to the Wren Society.—It was agreed 
to make a grant of £100 to the Wren Society 
towards the cost of publishing the drawings 
of Sir Christopher Wren. 


The Architectural Association.—It was 
agreed to renew the grant of £100 to the 
Architectural Association for the year 1931. 


The Association for the Preservation of 
Rural Scotland.—It was agreed to make a 
grant of £10 to the Association for the 
— of Rural Scotland for the year 
1931. 


The Court of Governors of the University 
College of the South-West of England.—Mr. 
John Bennett, F.R.I.B.A., President of the 
Devon and Cornwall Architectural Society, 
was appointed to represent the R.I.B.A. on 
the Court of Governors of the University 
College of the South-West of England. 


The Empire Forestry Association.—Mr. 
H. D. Searles-Wood, F.R.I.B.A., was re- 
nominated as the R.I.B.A. representative on 
the Governing Council of the Empire 
Forestry Association. 


British Standard Specification for Con- 
structional and Electric Signs.—Mr. P. J. 
Waldram, L.R.I.B.A., was appointed to 
represent the R.I.B.A. on a Technical Com- 
mittee which has been set up by the 
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B.E.S.A. to prepare standard specifications 
for constructional and electric signs. 


Christmas Holiday Lectures for Boys and 
Girls—The Art Standing Committee re- 
ported that Mr. E. R. Jarrett, A.R.I.B.A., 
had accepted their invitation to give the 
next series of Christmas holiday lectures to 
boys and girls. 


Suggested Standard Form of Agreement 
between Architect and Client.—A draft stan- 
dard form of agreement for use between 
architect and client, drawn up by Mr. W. E. 
Watson, F.R.I.B.A., at the request of the 
Practice Standing Committee, was approved 
for publication. 


Applications for Transfer to the Retired 
Members’ Class under By-law 15.—The fol- 
lowing members were transferred to the Re- 
tired Members’ Class :— 


As Retired Associates. 


Lt.-Col. Frank Earle (A.R.I.B.A., 1893). 

James Paxton (A.R.I.B.A., 1892). 

Bertram Norman Southall (A.R.I.B.A., 
1889). 


Election of Students.—The following Pro- 
bationers were elected as Students of the 
R.JI.B.A. :— 


E. D. Andrews (Intermediate Exam.). 

J. Bell (Glasgow School of Arch.). 

Beryl W. Bickerton (A.A.). 

L. N. Booth (McGill Univ., Montreal). 

H. T. S. d’Alwis (Liverpool School of 
Arch. ). 

J. i Darch (Welsh School of Arch.). 

W. J. Davies (Welsh School of Arch.). 

Kathleen E. Garnett (Intermed. Exam.). 

H. A. E. Halstead (Robert Gordon’s Col- 
leges, Aberdeen). 

D, Harvey (Edinburgh Coll. of Art). 

F. W. Holder (London Univ.). 

A. E. Jones (Northern Poly.). 

M. K. Jadhar (Bombay School of Art). 

J. Lazarus (Liverpool School of Arch.). 

D. Livingstone (Edinburgh Coll, of Art). 

B. Locke (special exemption). 

A, L. Meiring (Liverpool Scheol of Arch.). 

C. O. Middlemiss (Southend School of 
Arts and Crafts). 

G. J. Pratley (Northern Poly.). 

M. F. H. Roe (Birmingham School of 
Arch.). 

H. 's Ross (McGill Univ., Montreal). 

A. G. Savill (A.A.). 

R. A. Scott (Edinburgh Coll. of Art). 

C. L. Sjostrom (Northern Poly). 

R. V. Smith (Liverpool School of Arch.). 

H. A. I. Valentine (McGill University, 
Montreal). 


LIVERPOOL SCHOOL OF ARCHITECTURE. 


Following is the List of Prizes and Scholar- 
ships and the Examination Lists for the Session 
1930-31, Liverpool University School of Archi- 
tecture :-— 


OPEN SCHOLARSHIPS. 


R.1.B.A. Victory Scholarship.—B. B. Lewis. 
R.I.B.A. Victory Scholarship.’ Honorary Mention.— 
Miss Hilary Archer. : 
Archibald Dawnay R.1I.B.A. Scholarship in Construction. 
Third Year.—A. Roberts. 

Archibald Dawnay R.1.B.A. Scholarship in Construction. 
Fourth Year.—F. J. M. Ormrod. 

Honan Travelling Scholarship of the L.A.S.—L. Berger. 


SCHOOL SCHOLARSHIPS. 


The Lord Waring Travelling Scholarship in Decoration 
(all years).—J. G. R. Sheridan. 

The Holt Travelling Scholarship. Third Year.—G. 
Roberts. 

The Ravenhead Travelling Scholarship. Second Year.— 
L. H. Burnett. 

The Holland, Hannan and Cubitt’s Prizes for Working 
Drawings. Fourth Year. A. G. 8S. Fidler. 

The Holland, Hannan and Cubitt’s Prizes for Working 
Drawings. Third Year. A. R. Rice. 

The Holland, Hannan and Cubitt’s Prizes for Working 
Drawings. Second Year.—G. C. Timmis. 

The John Rankin Prize for Sketch Designs. Fourth 
Year.—A. P. S. Hubbard. 

The John Rankin Prize for Sketch Designs. Third Year.. 
—J. P. Alcock; H. B. Allsopp. 

The Gordon Selfridge Prize for Design. Second Year.— 
M. G. Gilling. 

The John Lewis Prize for Furniture Design. Fourth 
Year.—A. G. S. Fidler; A. P. S. Hubbard. 

The Anthony Minoprio Prize for Rendering.—H. B. 


Allsopp. 
The Berry Webber Prize. First Year.—B. T. Howells. 
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FACULTY OF ARTS. 


FIFTH EXAMINATION. 

Honours in Architectural 
Design. 

Class I. 

*E, A. Ferriby 

*R. J. Gardner Medwin 


DEGREE OF B.ARCH. 


M. Riad 
R. E. Roberts 


Ordinary Degree. 
M. M. el Hakeem 
J. G. Wilkinson 
THIRD EXAMINATION, 


*N. S. Lunn . 
*D. Winston 15. Alleyn 
agg By + +H. B. Allsopp 
wee tKathleen R. H. Berwick 
E. J. Harrison tJ. H. Brown 
+3. O. Nelson +G. A. Coutts 
J. V. Worsnip +D. M. Cowin 


Honours in Architectural +R. H. Dowling 


Construction. td. C. Edgar 
Class I. +Rosemary 8S. Fletcher 
*M. Riad +O. M. Gharbo 


Ordinary Degree. +G. E. Goulding 


*N. W. Goodacre oF ah ic ng 
*Marjorie Miles +R. ‘’ Soeeee 
*T. N. Mitchell +A. eg Martines 
Ordinary Degree (old +G. R. Mason 
Regulations). +H. Norcliffe 
*G.S. Lewis tA. E. Rice 


*Exempting from Final| tH. 8. Robson 
Examination for A.R.I.B.A. | tI. P. Ross 


FourTH EXAMINATION. tT. C. Yuen 


Honours Design. + Exempting from In- 


= 3 e termediate R.I.B.A. 
Blair a a Sa . = 
= 3 ‘ SECOND EXAMINATION, 
> ig > a C. H. Bingham- Powell 
J. Gardner-Medwin oe 


E. Gonsal 


W. Goodacre Kathleen M. Hinchcliffe 


L. B. Thearle 


SOAR EP ane > gs 


H. Hope A. L. Williams 
= anes First EXAMINATION. 
3. Lak en F. W. Charles 
Rage ood P. R. Chariton 
H. Littler 
: J. I. Elliott 
Ss. Lunn 
7 , 4 H. I. Gordon 
F. H. Naudé 
D. A. Grant 
M. Rathmell a 
7 S. Greenwood 
R. V. Smith R. Hard 
Constance 8S. Stammers P. E D. Hirst 
D. Winston G. Hopkinson 
Honours Construction. B. T. Howells 
U. A. Coates Joan Kirby 


K. W. Gearey 

D. M. Jones D. H. Mills 

A. L. Meiring A. T. Newton 
DIPLOMA IN ARCHITECTURE. 


FIFTH EXAMINATION. +G. W. Dixon 
Distinction in Architectural | tA. Douglas-Jones 


S. A. W. J. Marshall 


Design. 7C. D. Elfving 
*H. Banister +E. Farrar 
*R,. G. Parker +Sir A. T. E. Hay, Bart. 


Distinction in Architectural 4 = a. 


Construction. it 
*F, J. M. Ormrod i: mane 
Ordinary Diploma. +B. Seddon 


*R. F. Fairhurst. 

*E. R. Furbur 

*T, T. Hewitson 

*R, H. Kelly 

*Rachael J. Richardson 
*J. G. R. Sheridan 

*G. Stirrup 

*O. Weerasinghe 


FOURTH EXAMINATION, 
Distinction in Design. 
8S. H. Beckett 
A. C. Bennett 
L. Berger 
A. Crighton 
H. T. 8. D’Alwis 


TW. J. Twemlow 
tH. J. Vincent 


SECOND EXAMINATION, 
T. P. Bolton 
Doris M. Bott 
W. Bull 
Bullen 
Clokey 
S. Coulthard 
Cummings 
R. Dufty 
G. Gilling 
Hartley 
E. Macdonald 
G. Montgomery 


T. E Davies 
L. M. Hernandez Se dlern 
J. Lazarus ; 


H. Roberts 
C. Timmis 


RP a> PRP ARS 


Jean MacIntosh 
Mary I. Mayo 


J. L, Parkinson First EXAMINATION. 


F. N. Peace me 

ee 3 Winifred H. Bateman 
C. E. Flews, Christiana R. Burchardt 
H. G. Rennie H. E. Challis 
Rachel J. Richardson AE. pagar 
V. W. Rogers aes 

ia a x E. A. Green 


J. G. R. Sheridan F. W. Griffiths 


P. A. Sydney Katerina E. M. G. Head 
H. Wyatt J. Heaton 
Distinction in Construction. R. D. Jones 

A. Roberts Ww. Kingdon 

Ordinary Diploma. e Cy ee 
H. B. K. Smith J. E. Riley 
THIRD, EXAMINATION, A. Roy 

tJ. R. Baxter D. W. Spruell 
+R. W. Beard Elizabeth Thompson 





+R. B. Bradley Barker Grace M. Turner 
+W. E. Cousins F. Vasquez 


TITLES OF DISSERTATIONS FOR THE DEGREE OF B. ARCH. 
WITH HONOURS OR THE DIPLOMA WITH DISTINCTION. 

A. M. Best.—‘‘ A Cathedral at Lourdes.” 

E. A. Ferriby.—‘‘ Permanent Exhibition Building and 
Grounds at Otterspool, Liverpool.” 

R. J. Gardner-Medwin.—‘ An Observatory and Plane- 
tarium on Bidston Hill.” 
E. C. Gilham.—‘“ A Students’ Union for the University of 
Liverpool on a site adjacent to the University.” 
N. W. Goodacre.—‘‘ A Co-Educational School for North 
Wales.” 

E. J. Harrison.—-‘‘ A Block of Flats on the site of Princes 
Park Terrace.”’ 

N. S. Lunn.—‘‘ Municipal Buildings on the Haymarket 
Site.” 

Marjorie Miles.—‘‘ An Athletic Centre for the University 
of Liverpool.” 

J. O. Nelson.—‘‘ A House of Retreat for the Province of 
York.” 
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D. Winston.—“ A Repertory Theatre for Liverpool.” 

1. V. Worsnip.— A Zoological Garden for Liverpool.” 

M. Riad.—** A Terminal Railway Station for Alexandria,’” 

T. N. Mitchell.— ‘‘ A Bathing Centre for Liverpool.” 

H. Banister.—‘‘ A Benedictine Monastery.” 

R. F, Fairhurst.—*‘ A Yacht Club on the shores of Lake 
Windermere.” 

E. ee Aviation Training School for Liver- 
pool.” 

T. T. Hewitson.—* A Casino for Harrogate.”’ 

R. H. Kelly.—‘* A Country Club in a Hunting District.’”” 

R. G. Parker.—*‘ A Crematorium for Liverpool.” 

Joan Richardson. —‘* A Seaside Holiday Centre.” 

J. G. R. Sheridan.—*‘ An Analysis of Modern Interior 
Decoration. 

O. Weerasinghe.—‘‘ A University for Ceylon.” 

F. J. M. Ormrod.—** A Covered Court Tennis Centre for 
the North of England.”’ 

G. Stirrup.—‘‘ Motor Showroom and Testing Track for 
Liverpool.” 


LAMBETH PALACE* 


This book was undertaken at the request 
of the late Archbishop of Canterbury, Lord 
Davidson of Lambeth, and deals very fully 
with the history of one of the more interest- 
ing ancient buildings of London. It is 
remarkable how very few people—particu- 
larly Londoners—realise the very close con- 
nection the Palace has had with the history 
of this country. For centuries the Church 
played a very large part in the national life, 
and exerted such an influence over the 
people that statesmen could not overlook 
the opinions of ecclesiastical leaders, and 
naturally of these leaders the Archbishops of 
Canterbury could not be disr2garded. Some 
of these Archbishops were very able men, 
and consequently each of their residences 
would naturally become the scene of discus- 
sions and deeds that would affect, more or 
less, every member of the country. Lam- 
beth Palace, being the Archbishop’s London 
house, close to the seat of government, has 
consequently been for many centuries the 
focus of our national life. Much credit is 
due to the authoress for having so ably com- 
pressed her material into such a readable 
volume. 

The hook is divided into chapters, each of 
which deals with the doings of a century. 
Glancing through these chapters, one notes 
such names as Chichele, Stafford, Eras- 
mus, Colet, Warham, Stephen Langton, 
Cranmer, Anne Boleyn, Henry VIII., Queens 
Mary and Elizabeth, Parker, Laud, ete., 
reminding one vividly of very stirring 
times, pregnant with acts which left in- 
delible marks in our national history, and 
make each chapter full of interest for the 
student of history. After reading this book 
the visitor to the Palace will be able to 
visualise in each apartment a large part of 
his country’s past living once again, and per- 
haps gain fresh interest in, possibly a more 
refined judgment of, those who decided great 
issues. 

Regarding the building itself, the authoress 
reminds us that whilst many historical 
buildings such as the Tower of London, 
Westminster Abbey, Windsor Castle, ete., 
remain in their essentials unchanged, it is 
comparatively easy to repeople them with 
their former tenants, and identify the spots 
where they stood to receive their friends and 
guests; or, on the other hand, to conjure up 
the site of tragedies that were enacted; but 
it is quite otherwise with Lambeth Palace, 
for very much of the old buildings have been 
altered beyond recognition, some totally 
destroyed, and all for the purpose “ of con- 
structing a comfortable and dignified man- 
sion in Victorian Gothic.” There is, how- 
ever, the consolation that if the Palace is: 
comparatively a modern residence, fresh his- 
tory is constantly in the making within its 
walls. 

The building of St. Thomas’s Hospital, 
the Embankment, the new Houses of Parlia- 
ment, the Southern Railway, Doulton’s Pot- 
teries, and the bridges, has completely 
changed the surroundings of the Palace, 
partially hiding it, so that it is difficult to 
realise that it is probably “ the largest single 
dwelling-house in London,” with the excep- 
tion of Buckingham Palace. 





***The Story of Lambeth  Ealace.’’ By Dorothy 


Gardiner, with a Preface by the late Archbishop, Lord 
Davidson of Lambeth. London: Constable and Co., Ltd. 
Price 15s. net. 








LAW REPORT 


ARCHITECT'S FEES. 
JUDGMENT IN HOUSE OF LORDS. 


Shipwright v. Lidiard. 

JupGMENT was delivered in the House of 
Lords on Friday, June 26, in the case of 
William George Shipwright v. Sir Herbert 
Lidiard, which was an appeal from an Order 
of the Court of Appeal setting aside an order 
of the Divisional Court and ordering that the 
judgment and Order of the Official Referee be 
restored. By the judgment of the Official 
Referee, it was ordered that whilst the archi- 
tect established his retainer, judgment be 
entered for Sir Herbert on the claim and also 
on the counterclaim for damages for negli- 
gence. 

Sir Herbert was the owner of land at 
Woking, and in 1927 employed Mr. Shipwright 
as his architect to prepare a scheme for its 
development by the erection of buildings upon 
it, to prepare the necessary plans and specifi- 
cations, and to superintend any building 
undertaken. The scheme prepared provided 
for the erection of 82 houses, 12 shops and 21 
flats, and it was decided to commence by 
erecting 12 houses. Mr. Shipwright recom- 
mended and advised Sir Herbert to construct 
the walls and internal partitions of blocks 
made from a material called Aerocrete, it 
being an aerated material composed of Port- 
land cement, sand, and a ferment which 
created air bubbles, thereby decreasing the 
weight and increasing the resistance of the 
material to the transmission of heat and 
sound. It was at that time comparatively 
new in the market. When the architect sub- 
mitted his account for fees he was dismissed 
by Sir Herbert, but there appears to be no 
evidence of serious defects at this time. Later, 
cracks appeared in the outer walls, in the par- 
tition or mp over the chimney breasts to a 
serious degree, becoming worse as time went 
on. After his dismissal Mr. Shipwright com- 
menced an action, claiming £1,537 15s. 10d. 
for fees as remuneration alleged to be dug 
partly in respect of the 12 houses erected, 
partly in respect of the drawings already 
made for the remainder of the scheme. Sir 
Herbert admitted certain items of Mr. 
Shipwright’s claim in relation to services 
rerider and the work done in respect 
of the 12 houses, and claimed that sums 
that he had paid to him, amounting 
to £279 15s. 9d., were more than sufficient 
to cover the amounts so admitted. He also 
counterclaimed damages for alleged negligence 
and breach of duty. After a hearing extend- 
ing into eight days, the Official Referee de- 
cided that the architect had established his 
claim to a retainer, but that Sir Herbert was 
entitled to terminate the employment of Mr. 
Shipwright as his architect, and that the 
latter was liable to him in 4 for negli- 
gence, the assessment of which he postponed 
to enable the contractors to repair the defects 
as a preliminary measure. e Divisional 
Court took the view that the implied con- 
dition which arose in the employment of a 
person holding himself out as 
of special skill was merely that he was 
possessed of that skill, and that the archi- 
tect had done all he should have done, especi- 
ally in informing the building owner that the 
material was comparatively new, and decided 
that the negligence found by the Official 
Referee was not open to Sir Herbert in his 
pleadings, and pointed out that this decision 
did not affect any redress he was entitled to 
under his building contract. The Court of 
Appeal, however, on amended pleadings that 
the material was generally eaitiaiie, re- 
stored the judgment of the Official Referee, 
so Mr. Shipwright appealed to the House of 
Lords, where arguments were heard towards 
the end of April and judgment was reserved. 
On June 26 this was delivered by Lords 
Dunedin, Warrington, Atkin, Tomlin, and 
Macmillan. 

Lord Dunedin (whose was the leading judg- 
ment), having dealt with the facts of the 
case, concluded as follows :—~ 
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**To sum up in a very few words what was 
proved. Aerocrete is a material not unsuit- 
able in itself if properly matured, but it is 
impossible to tell if it is matured by mere 
inspection. To be safe in its use it must be 
kept for a period under observation to see if 
it will shrink and develop cracks. The archi- 
tect knew nothing of this limitation in its 
use and took no precautions. The result was 
disastrous. I think the employer was justified 
in feeling that he had so lost confidence in his 
employee that he was entitled to put an end 
to a contract which had for its basis trust in 
the employee’s carefulness and skill. 

**T therefore think that the appeal, so far 
as on the merits, must be dismissed, but I 
cannot shut my eyes to the fact that a vast 
amount of the evidence before the Official 
Referee was directed to proving what counsel 
for the respondent thought was his true case, 
although it turned out that it was not—i.e., 
that Aerocrete would not bear the weight put 
upon it. As to that, the Official Referee 
was against him, for in his judgment he 
says explicitly :— 

‘I don’t think, as a matter of fact, that 
the cracks are due to the partitions and 
walls not carrying the load, I think they 
are due to shrinkage.’ 

**T am therefore of opinion that there should 
be no costs to either party in the proceedings 
before the Referee. The respondent must 
have his costs before the Divisional Court, 
the Court of Appeal, and in this House. 

The other Law Lords agreed. 

For the appellant were Mr. James Dickin- 
son, K.C., and Mr. Harold 8. Simmons (in- 
structed by Messrs. Rickard, Thwaite and 
Co., Holborn). 

For the respondent: Mr. A. T. Miller, 
K.C., Mr. J. F. Eales and Mr. W. L. James 
(instructed by Messrs. Andrew, Wood, Purves 
and Sutton, Great James Street). 


THE WEEK IN 
PARLIAMENT 


WESTMINSTER, Wednesday. 


Rural Housing Bill. 

The Government intend to pass this Bill 
into law before the end of the Session. They 
hope that during the next twelve months it 
will be possible to begin work on the erection 
of some 40,000 more houses in rural districts. 
The Bill will set up a central advisory com- 
mittee for England and Wales and a second 
body for Scotland, to consider schemes of 
building submitted by authorities in rural 
areas, The committees will be an advisory body 
only, and will not have the powers of a central 
building board. In all cases where the local 
authority considers that the existing subsidy 
of £11 a year for 40 years is not sufficient to 
justify putting further work in hand, the 
advisory committee will examine the 
financial position of the authority, and will 
decide whether an increased grant shall he 
made from national funds, and, if so, what 
the amcunt of that grant shall be. It is 
hoped that the cost of the new houses will 
not exceed £300 or £360 each. It will be for 
the Advisory Committee to recommend to 
the Ministry of Health the amount of sub- 
sidy to be paid in each area. It is hoped 
to let the new houses at an economic rent 
not exceeding 5s. a week. 


The Land Tax. 


During the final stages of the consideration 
in Committee of the land tax proposals. Mr. 
GRENFELL moved an amendment to exempt 
from the proposed taxation any land unit 
“‘owned by any society, body of trustees, or 
company established for the purpose of, or 
among whose purposes or powers are included 
those of, constructing or facilitating or 
encouraging the construction of Sualitnr- 
houses for the working classes, being a 
society, body of trustees, or company which 
does not trade for profit.” He explained 
that his proposal was to assist the efforts 
that had been in progress for the last 60 
years for housing the respectable poor. 
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There were now four trusts in existence 
housing no fewer than 64,000 people in 
London alone. It was difficult to say exactly 
what the cost of the new taxation to thesa 
trusts would be, but estimates placed the 
sum at £20,000 or more a year. That extra 
cost would fall on the poor. It would mean 
either rents being raised by 6d. or 8d. a 
week, or, in the alternative, the absence of 
funds for the erection of more dwellings. 

Sir S. Cripps, the Solicitor-General, said 
he thought that the trusts were exempted 
under the Bill as charities. As regarded the 
position of housing associations generally, 
the Government were anxious to meet the 
case of the real associations for housing the 
working classes which were limited in their 
dividends and obviously non-commercial. It 
was the Government’s desire, however, not 
to limit the concession to strictly charitable 
associations whose funds were drawn from 
an original endowment or from an 
accumulation of money derived from 
rents. The Government proposed to 
introduce a clause in the report 
stage giving exemption to all associations 
which were limited, or substantially limited, 
to building houses for the working classes, 
and were limited in their diidends or in the 
amount of interest which they could pay on 
borrowed money. 


Our Parliamentary correspondent writes :— 
The Finance Bill, with its land tax pro- 
posals, has now left the Commons. Nobody, 
however, seriously imagines that it will ever 
come into operation, as the next Unionist 
Government will undoubtedly repeal it. The 
date of the beginning of the valuation has 
been postponed until January 1, 1932. 

Before the close of the report stage, Srp S. 
Cripps, the Solicitor-General, moved to in- 
clude in the exemptions from tax a land unit 
owned by a housing or town-planning com- 
pany carrying on as its principal business 
the provision of houses for the working classes 
on a non-profit-making basis. 

Lrevut.-Cot. FREMANTLE moved an amend- 
ment to this proposal to include within the 
exemption an authorised association within 
the meaning of Section 16 of the Town Plan- 
ning Act, 1925, a body of persons developing 
a garden city or garden suburb under special 
Act of Parliament. He urged the Govern- 
ment to give special consideration of the case 
of garden cities. 

This plea was reinforced by several other 
members, but the Government remained 
adamant, and the amendment was rejected 
by the narrow majority of five votes only. 


Sm S. Cripps’s amendment was then 
carried. 
Included among the exemptions were 


“land that is used as a playing field under 
some agreement with the owner, which as 
otieiy made or as subsisting at the date 
of the commencement of this Act could not 
be determined for a period of at least five 
years, or if there is evidence that other cir 
cumstances render it possible that the land 
will continue to be so used for a period of 
one year or more,” and land used ‘‘ wholly 
or mainly for the purpose of public religious 
worship.” 

Empire Materials. 

ComMMANDER Betxiarrs asked the Minister of 
Health whether he was satisfied that local 
authorities were acting in conformity with 
Circular No. 569, of March 24, 1925, which 
recommends that when there was no alterna- 
tive to purchasing material from abroad the 
local authorities should keep in mind _prefer- 
ence for goods and materials of Imperial 
origin; and whether this had been or was 
being done in connection with timber and 
joinery used in housing schemes? 

Mr. GREENWOOD said he had no reason to 
believe that local authorities generally were 
not acting in conformity with the advice 
which had been given to them on this subject. 


The Architects Bill. 


The Architects (Registration) Bill now 
appears in the list of Government ‘‘ Orders 
of the Day.”” This means that the Govern- 
ment wil] provide time for its final stage. 
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We are glad ‘o give questions and answers, but cannot 
accept respons, vility for contributed replies, especially on 


legal matters. 


May we appzal to our correspondents to submit their 
queries on paper of a size easily filed, and written as 
legibly as possible, or, better still, in typewriting? 


We do not undertake to reply to inquiries concerning 
proprietary materials.—ED. 


QUESTIONS. 


Half Timbering. 

Sir,—I have noticed that in some recon- 
structed or new half-timber jobs the hori- 
zontal rails are covered with lead. This was 
surely not done in old work, and I should be 
interested to learn on what grounds it is 
considered desirable now. OBSERVER. 


Pointing. 

Srr,—Can you tell me whether the typical 
pointing of Queen Anne and Georgian periods 
was a flush joint with a groove ruled along 
the centre with the point of the trowel? 
! notice most work of these periods appears 
to be dealt with in that way, but wondered 
if this was a subsequent treatment in re- 
pointing. SruDEnT. 

Cathedrals. 

Str,—I should be glad to be referred to 
any standard works on cathedrals, ancient 
and modern, in this country and on the 
Continent TRAVELLER. 

Cinema Design. 

Smr,—I should be grateful if .you could 
refer me to. those back numbers of The 
Builder which are devoted mainly to the 
design and construction of cinemas. Have 
you ever considered collecting and binding 
ia separate volumes specialised numbers of 
The Builder of this type? I believe there 
would be a ready sale for such collected 
numbers. DESIGNER. 


[Special issues of ‘‘ Architecture ’’ dealing 
with the design of cinemas were published 
in September-October, 1927, and November- 
December, 1928.] 


Cube Price of Large Houses. 
Srr,—Will you kindly inform us of the 
current price per cubic foot employed in esti- 
mating the cost of houses containing about 
14 rooms? ye 


Wastes for Lavatory Basins. 

Sm,—I should be glad to hear what your 
correspondents think a reasonable size for the 
wastes of lavatory basins, and whether this 
is affected by the height of the fitting in the 
building. STUDENT. 

Trapping of R.W. Gul’eys. 

Srr,—Is there any real reason, other than 
compliance with the by-laws, for the fixing 
of trapped gulleys to down pipes where such 
gulleys are connected not to a sewer, but to 
an independent soak-away pit? 


Nails for Roofing. 
Sir,—Copper nailing seems to be the ideal 
for roofing purposes but is expensive. Gal- 
vanised nails seem the only alternative, but 
no doubt these rust in time. I should be 
glad to hear of any alternative falling be- 

tween the prices of these others. 

Economy. 


Painting Steel Windows. 
Sir,—How often should it be reasonably 
expected that steel windows should be re- 
painted for effective maintenance? 
SUPERVISION. 


Stock Bricks. 

Srr,—I notice that many kiln-burnt bricks 
are described and marketed as “ stocks.’’ I 
have always been under the impression that 
a stock is a clamp-burnt brick. Am I wrong 
in that assumption, and, if so, what is the 
correct definition of a stock brick? 

QUERIST. 


Painting on Keene’s Cement. 
Sm,—I should be glad of advice whether 


CountRY. 


a new wall rendered inside in cement and - 


finished in Keene’s cement—the latter having 
been primed as soon as hard enough to take 
the brush—can safely be painted with oil 
paint, with the likelihood of the paint stand- 
ing; and if not, how soon it will be safe 
so to finish the job. MAINTENANCE 
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Srr,—Can you inform me of the measures 
to be observed to prevent the crazing of the 
surface of white cement? PuzzLep. 


Party Wall Law. 


Srr,—The law relating to party walls in 
the London Building At areas is clearly 
defined, but one does not find the same de 
finition in country and provincial districts 
It is claimed that one of the joint owners of 
a party wall is at liberty to refuse permission 
to the other joint owner to raise or alter in 
any way that party wall for development 
purposes. I should be glad to know whether 
this claim has any foundation in law. 


BuMPKIN 
Street Works. 


Srr,—I understand that the frontagers 
upon an ancient highway are exempt from 
road charges in connection with sewering and 
surfacing. I should be glad to know what 
constitutes an ancient highway, and whether 
such a highway remains such for this purpose 
under a widening scheme, or whether 
charges upon the widened portion would 
rank as new road works. FRONTAGER. 


Smoky Chimneys. 


Srr,—I should be glad to know the general 
rules to observe in building to avoid smoky 
chimneys. STUDENT. 


Combined Heating Systems. 


Srr,—I note that in a number of small 
domestic systems one boiler is used to drive 
both the central heating and domestic hot- 
water systems. Does this not involve the 
frequent change of water in the radiators 
and consequent furring of same? 


ARCHITECT. 
Grip Tubing. 


Srr,—Are there any objections to the use 
of grip tubing for electric wiring, and what 
are the advantages of screwed tubing? 

JUICE. 


ANSWERS. 
Damp Walls in Old Property. 
[Answer To “R. M. B.” Jury 3.] 


Sir,—A little more information is required 
before giving any really helpful advice on 
the subject. Is the damp in the lower part 
of the walls working upwards? Is the outer 
construction brick? If it is defective damp 
coursing, at the period at which the houses 
were built tar and sand was frequently used, 
and no doubt this eventually squeezes down 
to direct contact. Waterproofing in cement 
the lower dados of the ground floor walls 
often brings relief. PRACTICE. 


Dismissal of Architect. 
[ANsweR TO “ QueERisT,”’ JULY 3.] 

S1r,—The appointment of a fresh architect 
under the R.I.B.A. contract, the original 
architect ‘‘ ceasing to be architect for the pur- 
pose of this contract,’’ should be made with 
great circumspection. The contractor should 
be duly notified, and any reasonable objection 
to a nominee should be respected. The fact 
of such nominee being unknown to him is not 
alone sufficient ground for objection, pro- 
vided satisfactory evidence as to qualification 
and standing is forthcoming. Previous fric- 
tion between the contractor and the nominee 
would wisely be considered a good reason 
for a fresh choice. However, every case must 
stand more or less on its own merits. 

EXPERIENCE. 


Architect as Agent. 
{Answer To ‘“‘ ConruseD.”” Juty 3.] 


Smr,—On what grounds has the architect 
withheld payment? Presumably on account 
of unsatisfactory 
would appear to be this: (1) That the cor- 
respondent and the building owner or general 
contractor to the building owner, as the case 
may be, are the parties to the contract ad- 
ministered by the architect. (2) That the 
architect is bound to certify for payment un- 
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less on grounds provided against in contract. 
(3) That the correspondent has ground for 
action against the architect if he withholds 
certificates for payment unreasonably. (4) 
The correspondent has no action against the 
building owner until he has presented an 
architect’s certificate for payment. Certain 
circumstances of the case may throw a dif- 
ferent light on this matter if known, but the 
above would appear to cover the point. 
CERTIFICATES. 


Rent Lathing. 
[Answer To ‘“Junior.”” Jury 3.] 


Str,—Roofs of this type frequently stand 
for a long time if undisturbed, but the time 
vomes when the pegs rot or drop out and 
the frail laths get broken, and once it comes 
to patching such a roof it is a job to which 
there seems no end. On first signs of such a 
state the cheapest thing to do in the long 
run is to strip, board, felt, counter batten 
and batten and relay the tiles. 

EXPERIENCE. 
The Origin of Stucco. 
[Answer to ‘A Srupenr.” Jury 3.] 


Srr,—Stucco was first used to any extensive 
degree (and apart from the wattle and daub 
of the little country places) about the 
Regency period. Undoubtedly it was a pro- 
cess aimed at the superficial effect of monu 
mental work, adopted at a period of great 
building activity and lacking in means and 
possibly the necessary supply of real stone. 
There is nothing essentially reprehensible 
about the practice, which was quite frankly 
adopted, and it undoubtedly gave us a num- 
ber of charming architectural examples. 

History. 
Dampness in Chimney Breast. 
[ANSwER TO ‘‘ Curmney,”’ JuNE 26.] 


Sin,—The dampness is probably due to 
the bricks of which the chimney is built 
being porous, in which case the real remedy 
is a damp-proof course properly built in in 
the right place. As a cheaper alternative 
“Chimney ”’ might paint or spray the brick- 
work with two coats of colourless waterproof- 
ing liquid: SLATILER. 


Rights of Adjoining Owner. 
[Answer to ‘“ Arcurtect,” Jung 12.] 


Sir,—Unless previously satisfied by some 
clause in the deeds as to the rights to the 
land under eaves and over footings, the 
answer to (1) is Yes. 


(2) This would have to be specifically men- 
tioned in the deeds and provided for unless 
the eaves drip is wide enough for such access. 


(3) Under most circumstances, Yes. 
(4) (a2) Doubtful. (5) Not on the ground 
mentioned. RicHts aND WRONGS. 


Rights of Light. 
[ANsweERs To ‘‘ Querist,’’ June 5.] 

Sir,—Rights of light are acquired gener- 
ally under the Prescription Act, 1832, sec- 
tion 3, which enacts that when a right to 
light has been enjoyed for a period of 20 
years without interruption, then an ease- 
ment or ancient light has been acquired. 
Under the Act, any interruption, to prevent 
the acquisition of an easement, must be of 
a permanent nature and be continuous for 
the period of one year. Therefore a right of 
light can be acquired after the expiration 
of 19 years and one day of continuous and 
uninterrupted enjoyment. This is called an 
inchoate right, and will (unless abandoned 
or proved to be enjoyed by consent) become 
complete after 20 years, because the possible 
period left during which it may be inter- 
rupted is less than one year, which would 
not be a valid interruption. 

L. W. H. Surveyor. 


Srr,—The loss of rights of light may be 
effected by obstruction extending over one 
year, so that although the statutory period 
for the establishment of an ancient light was 
20 years, as soon as it is impossible to 
obstruct for one whole year within that 
twenty years, the ancient light becomes 
established. This would account for the con 
fusion between the two periods. Lox. 
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THE BUILDING TRADE 


ESTIMATING : 
Br J. R. 


EXCAVATING. 


Tue excavating on a small job where the 
quantity of soil to be removed does not per- 
mit the economical use of power-driven plant 
seldom causes the estimator much difficulty. 
Experiments made by H.M. War Department 
as to the time occupied in digging trenches 
and defence works go to show that a high 
rate of dig and throw is attained in the first 
hour, but that it gradually falls away, and 
that four hours’ continuous digging is a 
severe tax on the strength of a man in train- 
ing. In ordinary grounds such as earth, 
sand, gravel and loamy clay soldiers will dig 
and throw out 14 yd. cube in the first hour, 
but at the end of a day 1 yd. cube per man- 
hour will be found to be a fair average. A 
group of real navvies in charge of a ganger, 
who knows how to get the best out of them, 
will give higher sas than this, but having 
regard to all circumstances 1 yd. cube per 
man-hour should form the basis for the young 
estimator pricing for work in basements and 
the like in ordinary soils. Trenches less than 
4 ft. wide and not exceeding 5 ft. deep and 
not requiring timbering may, for the actual 
digging and throwing out, but not wheeling 
away, be priced at about 15 per cent. higher. 

Stiff clay or shingle containing large stones 
that need throwing up by hand or have to 
be manceuvred on to the shovel will cost 
about 25 per cent. more to get than loamy 
clay; and chalk about 75 per cent. more. 
From this we are able to build up a price for 
ordinary work under ordinary circumstances 
on an open site, but I must remind the young 
estimator that he must use it with great 
discretion and must make his own allowances 
for all variations from the normal. We will 
assume that we are to price 200- yd. cube, 
excavate in bulk in stiff clay up to 5 ft. 
deep, and wheel and deposit on lower por- 
tion of site. Up to the present all that we 
know about it is that we expect that to get 
and throw out 1 cub. yd. of it will cost one 
hour plus 25 per cent. of a labourer’s time. 
We shall have to barrow or cart it, and may 
have to spread and level it, but as our sur- 
veyor has so far said nothing about level and 
o—— we must for the time being assume 
that all we have to do is to upend the 
barrows at the end of the run. Nothing has 
been said as to the distance to which it has 
to be barrowed, and consequently we are 
entitled to assume that it does not exceed 
50 yds. If it did the surveyor would have 
told us how many additional runs of 25 yds. 
each were required. As my object in writing 
these articles is not so much to indicate 
prices or values as to get the young estimator 
into the right way of thinking them out for 
himself, I may as well point out that the 
experienced surveyor has given a valuable 
hint when he states that the soil is to be 
deposited on lower portion of site, because 
it is easier and therefore cheaper to wheel 
the loaded barrows down hill than on fairly 
level or uphill runs. We have therefore now 
got to find out the amount of additional time 
required for filling into barrows and wheel- 


ing and tipping at the end of one run or at: 


some lesser distance. Nothing so well demon- 
strates in a simple way the t denn of relying 
too implicitly on price-books when estimating 
as does the effort here necessary in order to 
arrive at a reasoned valuation of the work 
to be performed in putting the soil into 
barrows and taking away and discharging at 
@ point distant not more than 50 yds. Let 
us examine it. 

We have first of all 200 yds. equalling the 
same number of man-hours plus 25 per cent., 
because it is in stiff clay and not ordinary 
soil. Therefore to get it and throw it out of, 
say, a trench 4 ft. wide would cost 250 man- 
hours. But it is a semi-basement we are 


SOME HINTS AND DATA—II 


TAYLOR. 


digging and the centre portion of the spoil 
would be too far away to be thrown on to 
the sides. On the other hand, the greater 
width of the face would make it easier to 
pull down, and this may compensate us for a 
second throw if this will answer our purpose. 
The depth to which we are to dig does not. 
exceed 5 ft., but in the item is stated to be 
up to 5 ft., and if we find a later item for 
excavating beyond that depth, we know that 
the surveyor has got his sum by multiplying 
a certain area by five and reducing it to 
yards cube, and on proving it 200 x 27 we 


5 
find that area to be 1,080 ft. super. We 


could, of course, find this out at the begin- 
ning by going to the architect’s office first 
and examining the plans, but this is not 
always convenient, especially where the archi- 
tect’s and builder’s offices are so far apart 
as to involve a long journey. In any event, 
it is a first-rate practice to make the bills of 
quantities disgorge as much information as 
ossible, because this brightens up our logical 
aculties in a way that is peas. desirable 
for estimators. We now know that the area 
is large enough to influence the method of 
working and that we shall probably cut in a 
slope and load a good deal of the soil straight 
into barrows. Fach man may then wheel 
away his own spoil, or spells may be worked 
of wheeling and getting. This will be found 
to add about 50 per cent. to the original cost 
of getting and throwing out ordinary ground 
and becomes our basis, because fhe actual 
wheeling and tipping for loose clay is the 
same, whether it was harder or softer to get 
in the first instance. We now have this 
sum :— 


200 yds. dig and throw out ordinary 
soil -. ae i a 

Add 25 per cent. for stiff clay 
Add 50 per cent. wheel and 
deposit... oa as 


Job cost > as 
Add for overhead charges and 
profit, say, 


Estimate 


lle #18 38 


This estimate will only answer for the 
plainest and most straightforward description 
of work. For some works it may be doubled 
or trebled and still be too low. The time 
of year and state of weather may make a 
good deal of difference, particularly in hold- 
ing clay. The quantity to be got and the 
space from which it is got will make a lot 
of difference. It would, for instance, be a 
good labourer who dug a yard cube out for 
a manhole in under two hours, and here 
because of the small space in which he has 
to work each foot beyond 2 ft. in depth 
goes up in cost in arithmetical progression. 
At 10 ft. deep he may be digging into a 
bucket and waiting while his mate hauls it 
up and empties it into a barrow if a trench 
end is not open. 


Key Price. 


It will be seen from what has so far been 
said that the key price to all estimating for 
excavating is the ability of an average 
labourer to dig and throw out 1 cub. yd. of 
ordinary soil in one hour where the circum- 
stances are such that his movements are 
unhampered by depth or width or the posi- 
tion of the work to be done and that all other 
prices.are based on this and vary pro rata 
to the increase of his difficulties. The esti- 


mator cannot be given any but rough aid as 
to his judgment of what these increased diffi- 


culties will mean in reduction of output and 
consequently increase in cost. At the risk 
of appearing a little tedious it is worth while 
to put the previous case again in a slightly 
different form, because once this point has 
been thoroughly grasped it will save a lot of 
repetition when we deal with more compli- 
cated subjects at a later stage. 

Using 200 yds. cube of common soil to 
be dug and thrown out of a trench 4 ft. 
wide and 4 ft. 6 in. deep, we have some easy 
figures to deal with that will give us a clear 
and mental picture of the work to be done. 
Each yard run of such a trench would con- 
tain 2 cub. yds. of undisturbed soil, and 
therefore the total length of the trench 
would be 100 yds. We can have no doubt 
that a man would dig such a trench in 200 
hours, or twenty-five days of eight hours 
each. But reduce the width to 2 ft. and 
double the length and we have a rather 
different proposition. We may still find a 
man who coud dig it out in 200 hours; but 
if the first one could only just manage to do 
his 4-ft. trench in the time, the second would 
have to be a better man or work harder, 
because he would have a smaller face to go 
at, and his throw up from the bottom layers 
would be more difficult in his cramped sur- 
roundings. Just how much longer the first 
man would take to dig the second trench 
cannot be stated with any exactness, but it 
can be said that if a hundred men dug a 
hundred 4-ft. trenches in a given time they 
would require a longer time to extract the 
same number of cubic yards out of trenches 
of the same depth but only 2 ft. wide. Just 
how much longer will depend on a number 
of circumstances, which the estimator must 
weigh up for himself, using his experience 
as far as it will go and taxing his judgment 
to the best of his ability. 


Increase in Depth. 


In order to use figures that are a little 
easier to manipulate I will alter the length 
and take one that is 135 ft. long, 10 ft. deep 
and 4 ft. wide, this still gives us a content 
of 200 cub. yds. We will this time assume 
that it is to be cut in that rich yellow clay, 
which, though it becomes a little more com- 
pact and therefore harder to get as we go 
down, never becomes ‘“‘ plucky,” and does 
not therefore require a pick to move it. It 
would thus be classified as stiff clay, and 
would cost about 25 per cent. more to get than 
ordinary soil. The surveyor would bill it as 
100 yds. cube up to 5 ft. deep and a 100 yds. 
over 5 ft. but not exceeding 10 ft. deep. 
I: is generally assumed that the additional 
time consumed in getting the second 100 yds. 
would be forty-five. minutes per yard or 
seventy-five hovrs for the quantity we are 
dealing with. We therefore have this sum :— 

Man, 
hours. 

200 yds. cube in ordinary soil ... 200 

Add 25 per cent. for stiff clay 50 

100 yds. extra only for over 5 ft. 

and up to 10 ft. deep at } h. 75 


325 


Add for overhead charges and 
profit, say, : ee .< 40 
Estimate 5 ... 065 


I am not, however, able to agree this figure, 
for several reasons. The lower half will re- 
quire two separate handlings, once being got 
with a grafting tool and thrown up on to a 
stage, and then being taken in hand with a 
shovel and thrown out on to the bank. Now 
the shovel man could, if fully employed, 
throw out more clay than his mate could 
get and throw up to him. Probably two men 
on the stage could keep three men from below 
going all out. But the difficulty is that on a 
stage 4 ft. wide this would not be practic- 
able, and as the man on the stage cannot 
usefully fill in any spare time that might be 
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available his whole time has to be added to 
the cost. But that is not the end of it. Not 
only will the spoil become harder to get at 
each succeeding foot in depth, but from 
various causes, such as moisture oozing from 
the sides, the conditions become more diffi- 
cult also and the output is lessened. In my 
experience the cost of the second 5 ft, in 
trench work will exceed the first by about 
150 per cent. 


In digging out a large open basement 
where the men are throwing into buckets or 
skips handled by cranes, the men digging 
may get nearly as much at the greater as at 
the lesser depth; but then the cost of posi- 
tioning and working the crane will have to 
be considered; as this is outside the scope of 
these articles, which are mainly written for 
young or inexperienced estimators, I do not 
propose to deal with it here. 


Some surveyors measure return fill and ram 
separately; others content themselves by 
stating that a small portion is to be so 
treated and give instructions as to the dis- 
posal of the surplus. The value of return 
fill and ram is generally assumed to be rather 
more than half the cost of getting common 
soils, and providing that it can be done m 
one operation this will not be far wrong. 
But where the foundations are at a consider- 
able depth below general surface level, as, for 
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instance, to basement walls, it will not be 
sufficient to cover the cost if the work is pro- 
erly done at intervals as the work proceeds. 

n clay soils it is very important that the 
return filling should be very carefully done 
even when there is no basement, because if 
not there will be a space all round the outer 
walls into which the rain running down the 
wall faces will empty, thus saturating the 
work up to dampcourse level and penetrating 
through or on to the subfloors. 

Trenches for water and gas pipes, also for 
drains, are usually given in yards or feet 
run, though they are not always separated 
from the items of other work for which they 
are dug. Trenches for small pipes are not 
costly up to depths not exceeding 2 ft. if 
got out with a special draining tool some- 
thing like a grafter, but having a blade about 
19 in. long and tapering from 6 in. to 4 in. 
But the point that the estimator has to bear 
in mind is that it usually happens that three 
operations are involved at intervals of time. 
The trench has to be opened out for the 
plumber, filled in after he has done his work, 
and have the surface restored after the dis- 
turbed soil has had time to settle down. Ser- 
vice pipe trenches are worth about three- 
quarters of the value of drain trenches at a 
similar depth. 

For drains the easiest way to value the 
excavating is at per yard run at per foot 


UNEMPLOYMENT INSURANCE 


THE interim Report of the Royal Commis- 
sion on Unemployment Insurance is a very 
interesting document, containing, as it does, 
a brief history of the varying stages of un- 
employed insurance, and showing how, from 
various causes, the true principles of insur- 
ance have disappeared from the scheme. 

The recommendations of the majority in 
this Report do not appear too drastic 
considering the serious condition not only 
of the fund but of industrial condi- 
tions as a whole. Briefly stated, they 
are: (1) A limit upon the period‘ for which 
benefit may be paid of 26 weeks within the 
period of 12 months following the date of 
application. The provision as to 30 contribu- 
tions is retained. (2) An increase in the 
weekly rates of contributions, so that in the 
«ase of the adult man. each of the three 
parties—the worker, the employer and the 
Exchequer—pay 9d. with appropriate in- 
creases in the rates of contributions for 
other classes. (3) An amendment of the 
weekly rates of unemployment benefit 

At present the employers contribute for an 
adult 8d., the employed person 7d., and the 
Exchequer 7$d., and the scale descends 
respectively to 3$d., 3d., and 3jd. It is 
important to note that it is stated in the 
Report that a penny a week contribution 
for a man with appropriate contributions for 
other classes under the existing scale pro- 
duces about £2,000,000 from each of the 
‘three parties 

Under the existing conditions, a worker 
who has paid 30 contributions in 30 succes- 
‘sive weeks, and then is continuously unem- 
ploved and unable to pay contributions, is 
qualified for insurance benefit for 74 weeks. 

The above recommendations refer to in- 


‘surance benefit proper, and the transitional 


henefit is dealt with in the Report as fol- 
lows. The existing transitional provisions 
should be continued, subject to the follow- 
‘ing amendments. (1) The rates of tran- 
sitional benefit to be fixed at the scale re- 
commended above for Insurance benefit. (2) 
A claimant for transitional benefit should be 
required to prove at the beginning of each 
benefit quarter that he has paid not less 
than eight contributions during the preced- 
ing two years, or not less than 30 contribu- 
tions during the period of six years immedi- 
ately preceding the date of his application 
(3) That the amount of benefit to be paid 
‘to certain classes of workers should be con- 
sidered in relation to certain of their other 
resources. (The class of workers here indi- 
‘caied are single persons, widows or widowers 


residing with relatives, married women living 
with their husbands, and persons who are in 
receipt of Workmen’s Compensation, service 
pensions (other than for war disability), and 
other fixed income other than savings from 
income.) (4) That a worker should not be 
allowed transitional benefit who refuses to 
accept on fair terms and conditions work 
suited to his capacities. 


Then follow recommendations dealing with 
certain anomalies—that is, with unreasonable 
claims (whether for benefit under the Insur- 
ance Scheme or for transitional benefit) that 
are adding to expenditure and _ bringing 
the scheme into disrepute. (1) Workers who 
habitually work for only two days or less 
in each week, and are unable to satisfy the 
statutory authorities that they are normally 
employed in regular insurable employment for 
the other days of the week should not be re- 
garded as unemployed within the meaning 
of the Unemployment Insurance Acts, and 
these persons should apply for a certificate 
of exemption, but this recommendation does 
not apply to persons following a subsidiary 
occupation under the Act of 1920. 


(2) Casual workers’ and __ short-time 
workers in receipt of high earnings should 
be entitled to benefit as follows—subject as 
now to the waiting period, benefit should be 
paid in respect of any three or more days 
of unemployment within a period of six 
consecutive days, but the amount of the 
benefit should be the usual amount due, 
subject to the following proviso, that in 
respect of any period comprising both days 
of employment and days of unemployment 
the amount of benefit payable for the days 
of unemployment shall be not more than 
the full amount of benefit which would be 
payable for the whole period, less half the 
earnings received for the period. In 
ordinary circumstances the period of one 
week would be the basis of calculation, but 
in the case of a short-time worker employed 
in alternate weeks the period may be a 
fortnight. This recommendation also does 
not apply to earnings from subsidiary occu- 
pations. (3) A married woman should be 
entitled to benefit only if she has satisfied 
the statutory authorities (a) that she has 
not abandoned insurable employment; and 


_ (b) that having regard to her industrial 


experience and to the industrial circum- 
stances of the district she can reasonably 
expect to obtain insurable employment in 
the district in which she is residing. (4) A 
seasonal worker should ke entitled to bene- 
fit in the off-season only if he can prove to 
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deep. In ordinary soils the getting out, re- 
filling and ramming and wheeling and de- 
positing surplus is for pipes not exceeding 
6-in. diameter worth about one hour per foot 
in depth up to 5 ft. for each yard run. Any 
timbering required is extra to this, as also 
special making good to surfaces, as when 
crossing a lawn. All paved surfaces including 
macadam and gravel require to be separately 
valued. 


Excavating on open sites is one thing, but 
excavating in the City of London is quite 
another, and pricing it should not be 
attempted by any estimator who has not had 
previous experience of the sponte require- 
ments. In the City it generally pre-supposes 
demolitions and support, and there are firms 
who will sub-contract for this work giving a 
lump sum price for clearing the site, excavat- 
ing to general foundation level, doing all tim- 
bering and all shoring to adjoining buildings. 
They have markets for the old material that 
are not known to the builder, and as a 
general rule they can do this werk to better 
advantage than he can. Much of the spoil 
has to be discharged on to barges and taken 
down the river. Provincial firms competing 
in the City find this method an advantage 
as compared with doing the work with a 
directly engaged staff. 


(Zo be continued.) 


the.satisfaction of the Court of Referees 
(a) that he has in the past worked in the 
off-season for a reasonable time in some 
insurable occupation, and (b) that having 
regard to the industrial circumstances of 
the district he can reasonably expect to 
obtain insurable work in the off-season in 
the district in which he is residing. 


The above is a very brief summary of the 
recommendations contained in this interim 
Report, and considering the gravity of the 
situation there seems nothing in them to 
arouse the hostility that has already been 
displayed in some quarters. It is stated in 
the Report that with a live register of 
2,500,000, representing 1,750,000 persons, the 
income of the Insurance Fund is little | 
more than 50 per cent. of the expen- 
diture and that the outstanding debt of the 
Fund on May 23 of this year was 
£82,810,000, and that in the 1931 Budget 
provision was made for the following pay- 
ments by the Exchequer (apart from borrow- 
ing): To the ‘Unemployment Fund 
£15,108,000, and for transitional benefit 
£30,000,000—total, £45,108,000. This falls 
on the general taxpayers in addition to 
other large demands, and the small increase 
in the contributions to be paid by workers 
who derive direct benefit from the insurance 
does not seem at all excessive; it amounts to 
twopence for all classes of workers, except 
boys and girls 16 to 18 years of age, where 
it is one penny. 


Under the proposed scale the contribu- 
tions from employers and the Exchequer 
and workpeople are levelled to the same 
amount, but this does not imply that the 
increase is exactly on the same scale in the 
case of employers and the Exchequer. 


One word may be said on the recommenda- 
tion that in insurance proper the period 
during whfch benefit can be paid should be 
restricted. It is pointed out in the Report 
that under existing conditions it is only by 
the operation of the 3 contributions rule 
that any limit is placed upon the period 
during which benefit can be drawn, but 
that this rule was intended to be safe- 
guarded by other conditions that have since 
been repealed, and in the absence of those 
conditions and on the present financial 
basis it is impossible for the scheme to per- 
mit so unrestricted a currency of claim. 

The conditions here referred to were the 
payment of 30 contributions in the preced- 
ing two years and the test that applicants 
were genuinely seeking work, The whole 
Report should be read to do it justice, and 
we have only attempted to indicate briefly 
the changes suggested, but it must be re- 
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membered that the Government pressed the 
Commission to give an interim report on 
matters represented to them as urgent and re- 
ne immediate attention, which were (1) 
the increasing indebtedness of the Unemploy- 
ment Fund out of which benefit under the 
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Insurance Scheme is paid; (2) the increasing 
cost to the Exchequer of transitional benefit ; 
and (3) the suggestion that unemployment 
benefit was being paid to certain classes of 


persons in circumstances which the Unem- 
ployment Scheme was not intended to cover. 


NEW BUILDINGS IN LONDON 


The Editor would be glad to receive infor- 
mation for publication under this heading 
from architects, builders, or other persons 
concerned. Items should be received at 
Tue Buitper Office not later than Tuesday 
evening. 

Acton.—SHowrooms.—The Gas Light and 
Coke Co., Horseferry-road, 8.W.1, are to 
have new showrooms in High-street. Plans 
by Mr. Walter Tapper, A.R.A., F.R.I.B.A., 
10, Melina-place, John’s Wood, N.W. 
Messrs. Chinchen and Co., Wellington-road, 
Willesden, N.W.10, have been awarded the 
contract. 


Acton.—Orrices.—Offices for the Chief 
Mechanical Engineer are to be erected at the 
depot of the Underground Railways Co. 
Messrs. Adams, Holden and Pearson, 9, 
Knightsbridge, 8.W.1, architects. The con- 
tract has been awarded to Messrs. William 
Daley and Co., Ltd., 58, Birch-grove, W.3. 


Balham. — CuurcH. — Plans have been 
approved for extensions to the Baptist 
Church in Ramsden-road. The architect is 
Mr. A. ©. Pickford, A.R.I.B.A., 33, Cal- 
bourne-road, Balham, 8.W. 


Baltic-street.—Orrices.—Messrs. D. Warne 
and Co., Ltd., 12, Arthur-street, London 
Bridge, E.C.4, are to have new offices. 
Messrs. H. and F. Worrow, 70, Basinghall- 
street, E.C.2, are the architects, and Messrs. 
John Greenwood, Ltd., 12, Arthur-street, 
E.C.,4, the builders. 


Bermondsey.—Fiats.—Messrs. Geo. Parker 
and Sons, Ltd., 124, Sumner-road, Peckham, 
S.E.15, are the builders for a block of eight 
tenement flats in Paradise-street, for 
Messrs. Gillman and Spencer, of Princes- 
street, S.E.16. 


Bermondsey.—Fiats.—The B.C. is to erect 
26 flats in Rotherhithe-street, to the estimate 
of the general manager of the Works De- 
partment. 


Bromley. — AppiTions. — New modern 
laboratory buildings are to be erected at the 
Crown Chemical Works, for Messrs. Kemball, 
Bishop and Co., Ltd. Plans by Mr. R. C. 
Fry, F.R.1.B.A., 12, Clifford’s-inn, E.C.4, and 
the work will be carried out by Mr.. Charles 
R. Price, 107, Bishopsgate, E.C.3. 

Camberwell.—Dwetiincs.—For the _ erec- 
tion of blocks 7 and 8 of dwellings on the 
Glebe estate, for the L.C.C., Messrs. Gee, 
Walker & Slater, Ltd., 32, St. James’s-street, 
S.W.1, have been recommended, at £41,930. 


Chelsea. — ExTENsions. — Messrs. Foster 
and Dicksee, Ltd., 33, Davies-street, W.1, 
are to erect the first section of the exten- 
sions proposed at Chelsea Polytechnic, in 
Manresa-road. The architect is Mr. Alan E. 
Munby, F.R.I.B.A., 9, Old-square, Lincoln’s 
Inn, W.C.2. 

Commercial-road.—ExTENsIoNs.—Extensions 
are to be made to the Empire ‘Memorial 
Hostel, at £30,000. Messrs. George Baines 
and Son, FF.R.I.B.A., 121, Victoria-street, 
S.W.1, are the architects. 

Croydon.—Hovsrs.—The T.C. has accepted 
the tender of Messrs. E. H. Smith, of Croy- 
don, for £16,480, for the erection of forty- 
two houses on the Downsview Road housing 
estate, Upper Norwood. 

Edmonton. — Hovusres. — Messrs. R. F. 
Peachey and Sons, 20, Brownlow-mews, 
W.C.1, are the builders for 210 houses on the 
land between Ladbroke-road and the Cam- 
bridge Arterial-road. 

Eltham. — Marxet.—The Woolwich B.C. 
propets erecting a covered market here, 
and is to make application to the L.C.C. 
to borrow £4,638 for the purpose. 

Eltham.—Garace, etc.—Mr. J. M. Wilson, 
architect, Botwell-lane, Hayes, Middlesex, 


has made successful application to the Wool- 
wich B.C. for permission to erect a garage 
with showrooms and offices, at Sidcup-road 
and Green-lane, Eltham, for Mr. H. Baren- 
sto 


Forest Hill.—Pustic-nouse.—The ‘‘ Prince 
of Wales’’ public-house, Perry-rise, Forest 
Hill, is to be rebuilt. An application made 
by Mr. 8S. F. Funnell, has been acceded to 
by the Lewisham B.C. Messrs. Charring- 
ton’s are the owners. 


Fulham.—Remopettinc.—The L.C.C. have 
approved preliminary plans for the remodel- 
ling and enlargement of the North End-road 
school, to accommodate 440 senior girls. The 
work is to cost £15,071. 


Hackney. — Scuoor. — The L.C.C. has 
sanctioned £24,005 for the erection of a new 
elementary school on the Mount Pleasant-lane 
site. The plans provide accommodation for 
480 scholars. 


Hounslow.—Exrensions.—Mr. J. P. Blake, 
Bank House, High-street, Hounslow, has 
prepared plans for extensions to the 
laundry premises in London-road. 


Kensington.—Fiats.—The foundations con- 
tract for the block of flats in Kensington 
High-street and Argyll-road has been secured 
by Messrs. Gee, Walker and Slater, Ltd., 32, 
St. James-street, S.W.1. The work is for the 
Equity Trust (Kensington), Ltd., and the 
architects are Messrs. Trehearne and Nor- 
man, Preston and Co., 83, Kingsway, W.C.2. 


Lambeth.—Resvuitpinc.—Plans have been 
prepared by the architectural staff of Messrs. 
Whitbread and Co., Ltd., brewers, Chiswell- 
street, E.C.1, for the rebuilding of the 
“Steam Engine,’’ 42, North-street. The 
cost is between £4,000 and £5,000. 


Lambeth.—ImprovemMEnts.—The L.C.C. 
has recommended £26,000 in respect of the 
provision of a boiler house, boilers and 
various engineering services at Lambeth 
hospital, S8.E.11. 


Leyton.—Barus.—The T.C. are to erect 
large swimming baths and public wash-house 
in the vicinity of the ‘ Bakers Arms.”’ 


The cost of the scheme will be about 
£179,000. 
London, S.E.—Extensions.—Sir Edwin 


Cooper, A.R.A., 4, Verulam-buildings, W.C.1, 
has ‘prepared plans for the erection of a new 
medical school at St. Thomas’s Hospital. 


London-wall.—Converston.—No. 121 has 
been acquired by J. Lyons and Co., Ltd., for 
extensions to their premises. The building 
work will be carried out by Building Dept., 
Cadby Hall, Kensington, W. 


Maida Vale.—Banx.—A _ syndicate of 
builders’ merchants have acquired the pro- 
erties known as Cumberland House and 
tranraer House, at the corner of Clifton- 
gardens and . Warrington-crescent, Maida 
Vale, W.9, and propose to erect on the site 
a block of eight shops and bank premises, 
with 35 mansion flats. The scheme is to 
cost approximately £60,000. Messrs. Pelham 
Palgrave and Partners, The White House, 
W.9, are the architects. 


Marylebone.—Resuitpinc.—A _ block of 
shops and flats to be erected at 81-91, Craw- 
ford-street, and 80-93, Seymour-place. The 
architects are Messrs. J. Stanley Beard and 
Clare, F.R.I.B.A., 101, Baker Street. The 
building contract has been let to Messrs. 
J. W. Faulkner and Sons, Ltd., 24, Ossory- 
road, 8.E.1. ; 


Peckham.—Resvitp1nc.—Messrs. Watney, 
Combe, Reid and Co., Ltd.,* Stag Brewery, 
Westminster, S.W.1, have decided to rebuild 
the ‘Surrey View’’ public-house at 137, 
Commercial-road. 
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Plumstead. — RECONSTRUCTION. — Messrs. 


Beasley, brewers, of Woolwich, 8.E.18, have 


had plans prepared for the rebuilding of the 
‘* Star’ public-house. The: architects are 
Messrs. J. O. Cook and Son, la, Eleanor- 
road, §.E.18. 

Portobello-road. — ResviLpInc. — Messrs. 
Eedle and Meyers, 8, Railway Approach, 
§.E.1, are architects for the rebuilding of the 


‘‘Duke of Sussex’”’ public-house, for the 
Wenlock Brewery Co. 
Richmond.—Extensions.—Messrs. W. H.. 


Lorden and Son, Ltd., 107, Trinity-road, 
S.W.17, are the contractors for the exten. 
sion schemes proposed for the Richmond 
(Wesleyan) College. Plans by Mr. E. Maufe, 
F.R.I.B.A., 3, Raymond-buildings, 
Inn, W.C.1. 


St. James’s-square.—ExtTEnsion.—A scheme: 
is under consideration for the extension of 
the London Library. The architects are 
Messrs. Mewés and Davis, 22, Conduit-street,. 
W.1. 


Southwark. — Resuitpinc. —The ‘‘ Glad- 
stone”’ public-house, 64, Lant-street, S.E.1, 
is to be rebuilt for the Wenlock Brewery: 
Co., Ltd. Plans prepared by Mr. W. G. 
Ingram, 4, Verulam-buildings, W.C.1. 

Stepney.—Dwe.iincs.—Tenders are now 
invited by B.C., for the erection of block No. 
11, consisting of 18 dwellings on the Lime- 
house Fields site. The plans are by Mr. B. J. 
Belsher, F.R.I.B.A., Borough Engineer and 
Surveyor. 


Streatham. — Scnoor. — The Burlington: 
Girls’ Secondary School, in Boyle-street, 
W.1, is to be removed to a new school build- 
ing in Drewstead-road. Plans for the new 
school are being prepared by Sir John 
Burnet, Tait and Lorne, 1, Montague-place.. 
W.C.1. 


Tottenham.—ExtTEensions.—For extensions. 
to the Holy Trinity schools, Messrs. G. 
Groves and Sons, 6, Bruce-grove, N., are the 
builders, and Mr. C. E. _ Blackburn, 
F.R.1.B.A., 34, Finsbury-square, E.C.2, is 
the architect. 


Tottenham.—ExtTensions.—The Committee 
of the Prince of Wales General Hospital are: 
considering an extension scheme. No archi- 
tect has so far been appointed. 


Westminster.—Resvuitpinc.—Mr. T. P. 
Figgis, 9, Old-square, W.C.2, has prepared 
plans for new buildings on the site of 4, 6 
and 8, Arneway-street- and 34, Medway- 
street. 


Whitechapel.—Reconstruction.—A_ recon- 
struction scheme has been planned for the 
Salvation Army Women’s Hostel at Chick- 
sand-street. The work will be carried out 
by Messrs. Y. J. Lovell and Son, 6, 
Bathurst-street, W.2. The staff architect is 
Mr. Oswald Archer, 101, Queen Victoria- 
street, E.C.4. 


Willesden.—Extrension.—The Willesden 
U.D.C. are inviting tenders for the erection 
of an extension to the Braintcroft Council 
school. The architect is Mr. F. Wilkinson, 
eo ygtiaas Town Hall, Dyne-road, Kilburn, 
N.W.6. 


Woolwich.—A.rerations.—Alterations and 
additions are to be made to the “ Albion’” 
public-house in Albion-road for Messrs. 
Courage and Co., MHorsleydown, §S.E.1. 
Messrs. Robertson and Cameron, 13-15, 
Addington-square, Camberwell, §.E.5, are the 
builders. 


Woolwich.—Hovusrs.—The B.C. is to de- 
velop the Middle Park estate for borough 
housing. The first section will comprise 400° 
houses, to plans by the Borough Engineer. 
The cost is estimated at £156,000. Direct 
labour will be employed. 

Woolwich.—Orrice Burmprnc.—Mr. L. M. 
Gotch, F.R.1.B.A., 1, Paternoster-row, E.C.4, 
is architect for an office building at Mast 


Pond Wharf, Woolwich High-street. Plans: 
have been approved by the B.C. 
Woolwich.—Snors.—The Royal Arsenal 


Co-operative Society propose the erection of 
shop premises, with a meeting-room over, oF 
a site in Footscray-road. 
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RATES OF WAGES IN THE BUILDING TRADE 


AS AND FROM ist FEBRUARY, 193] 
: [Every endeavour is made to ensure accuracy, but we cannot be responsible for errors.) 
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G. Chester neers t 1/6 | jek | 1/68 | 1/68] 1/68 | 1/64] 1/68] 1/2 Redditch .....-+-] 1/3 | ab 1a a 1a 1 at 1/0} 
he Chesterfield ......| 1/64 | 176$| 1/64 | 1/6 | 1/64 | 1/6] 1/63) 1/2 Reigate ...-.-+-) S/T | aie) 116 135 | 1/5 | 1/5 | 1/5 | 1/08 
. Chorley "I1] ayek | 1768 | 1/6 | 1/6 | 1/68 | 1/6] 1/63) 1/2 Reeord .. 0-000) ae 1)5 15 | 1/5 | 1/5 | 1/5 | 1/5, | 1/03 
is: SS. hd Tb ig Hid We ia" i By Ripon weessssss) a/6a| 1768] 1/64 | 1/68 | 1/64] 1168 1/64 1/2, 
bh acton.... ‘ | | ! eereeeee = 4 1/4 4 
Colchester. . is | ris | ais | ais. | 1s, | 216, | 175) 1yoe | Rocnoster’ -.----) Lek) Teh) Teh | fot Het | tye | web] 1/2 
Coventry .....2.-] 1/68 | 1/64 | 1/64] 1/64 | 1/68) 1/68} 1/64) 1/2 Rugby se csca | lok | wee | 12k) 2b) 12k) 228) 12k) tt 
ec Cranbrook, .. . ro | je] a2] 4/24 1/2 | 1/2 | 1/2, | 10h | Saffron Walden ..) Jie8 |) ler) 1)58 | 1/58 | 1/54] 1/5k| LiSt) Lhe 
re: Crewe... | 1/58 | 1/5h | 175k | 1/5b] 15k] 1/58] 25k) Wyle | St soon ieee Her 8 ae 1/63 | 1/68 | 1,68) 1/68 | 1/68) 1) 
hi- Cromebescss o> 00). 245 1/3 1,3 1,3 1,3 1;3 1,3 11% St. ne sl Sl 1/4 1/4 144 1/4 1,4 1,4 1,4 1,0 
Darlington . 1/64 | 1/6 | 1/64 | 1/6| 1/64} 1/64) 1/6) 1/2 ee” "*| qloy | 1/28 rio | 1/28 | 1/28 | 1/24) 1/28] 12 
Deel ax sso 1st | 1/3h| 1/3 | 1/38 | 1/3k| 1/3k| 1/34] 112 | Saxmundham....) 3/88) J/eF| 3/6 | 1j6 | 1/6 | 16 | 1/6 | 1/% 
P Denbigh ie) | ij | 1/5, | 1/5.| 1/5. | 1/5 | 1/5, | 1/08 J Scarborough. .....) 2/0) Tit. | aay | ajae| rise] 1/4e| Ae] 10 
ed Devix 4 ee iis" i/s° ist 1's" tie | ie Sot eae et 1/64 ise: | 1,64 | 1/64 | 1/64 116¢ it 
OVIZES 2 ce oe eee ! J c peered i ri 1/5 1 
Ge Dewsbury ‘ 1/64 1/63 1/53 1/6} 1/6} | 1/64] 1,63) 1/2 Shrewsbury ...... 1/88 ey ey ia" ia" 3" i}3 {it 
: Doncaster.......-| 1/6! 1/64 | 1/6 | 1/68 6& | 1/64) 1/64) 1/2 Sieeeeewowrns «+ -| oie | 38 v5 | 1/8 | 1/5. | 1/5 | 1/5, | 1/08 
ny poner | Ask | 1/8h | 1/3k| 13h] 1/3k| 1/3k] 172k] 112 | Southampton...) t/% | aiee | 1/58] 1/5¢| 1/5t| 1/5b| 1/5b| 2/38 
Dorking. «s...c.c1 2/8 | Ue-) 1/4. + 2/6 | 274 | 274] 274 | 2/0 Southend-on-Sea ied 16k 1/64 rye | 1/68 | 1/64 | 1/64) 1/2 
Dovercourt .....-| 1/44 | 1/44 | 1/43 | 1/44 | 1/48] 1/43 1/44) 1/03 Southport ...+-+| 3/ IS 1/64 | 1/64 | 1/64 | 1/63) 1/64 1/2 
df Driffield.......2e-] 1/5 | 275 | 2/5 | 1/5 | 2/5 | 1/5 | 2/5 | 1/03 ss lat la 1/44 1/44 iat 1/44 | 1/45] 1/98 
he- Droitwich. 2.2.21 1/5h) 1/54 | 1/5} | 1/54 | 1/54 | 1/54] 1/54] 1/18 J Stevenage .~.--- tet | 1/6b tes | rjek| 1/64 | 1/64 | 1/68) 1/2 
k- Dudley .........-| 1/64 | 1/64 | 1/64 | 1/64} 1/68 | 1/68) 1/63) 1/2 Stockpor ees 164 1/64 1/64 1/64 | 1/6$| 1/6¢| 1,68) 1,2 
Durham ........) 1/6 | 1/64| 1/64 | 1/64] 1/64 | 1/63] 1/68) 1/2 Stockton-on-Tees, .| 3/ I 6t | 1,64 | 1,64 | 1/63) 1/68) 1/2 
at Eastbourne ......| 1/5 | 1/5 | 1/5 | 1/5 | 1/5 | 1/5 | 1/5 | 1/08 Stoke-on-Trent .. 1,68 iy tg ve | 1/6 1/6. | 46 | 1/13 
6, E.Glam.(Mon.Val.)| 1/6 | 1/6 | 1/6 | 1/6 | 1/6 | 1/6 | 1/6 | 4/18 Stourbridge .....-| 1/6 | / Ie 1/54 | 1/54 | 1/54) 1,13 
is EGlam(Mon.Val)) 1/5 | 8 | ij | 178 | 1/8 | 1/8 | 1/8] ag | Stourport........| 1/54) 1/84 15h) tistl Vs | as | 18 | fit 
Exeter ......0.+-| 2/5k | 1/5k | 1/5b| 1/5h| 1/54 | 1/53 1/44) 1/1 Stowmarket. .....| 1/ y 5 1/5 1/5 1/5 1/5 1/03 
om Exmouth ........| 1/4 | 1/4 | 1/4 | 1/4 | 2/4 | 1/4 | 2/4 | 170 Stratford-on-Avon | 1/5 1a 143 1/43 1/44 | 1/44 | 1/4] 1,04 
Fakenham °... 1/3 | 1/3 | 1/3 | 1/3 | 1/3 | 1/3 | 1/8 114 | Stroud Sabah aKne 4 1/at 1/64 jes | 1/68 | 1/6 | 1/64 | 1/68] 1/2 
Felixstowe ......| 1/5 | 1/5 | 1/5 | 1/5 | 1/5 | 1/5 | 1/5, ) 1/08 Sunderiend .....-| 5/3 tet) ale’ | ajo | 172 | 1/2 | 12 10) 
ler Folkestone ......| 1/34 | 1/34 | 1/3$| 1,3$] 1/34] 1/38] 1/3) 18 Swaffham. ......- 64 1/63 1/65 1/63 | 1/68 | 1/68 | 1/68} 1/2 
jon Frome .......--+| 1/34 | 1/34] 1/33 | 1/33 1/3} | 1,34] 1/28 11} Fase wat steeeeee 1/5 1/5 1/5 1/5 a/5 1/4 1/03 
ncil Glossop’ “11. 2.2.:] 1/68 | 1/64 | 1/6 | 1/64 | 1/64] 1/64) 1/68) 1/2 Swin mee 118 176 | 1/6 | 1/6 | 1/6 | 1/6 | 1/6 1/14 
: Gloucester. .......| 1/5 | 1/5§| 1/54] 1/58| 1/54] 1/58) 1/48) 1/12 SSINWOTED, + «+ «6 co 1/4 | 1/4 | 1/4 | 1/4 | 1/4 | 1/4 1/0 
on, Godalming ......) 1/4 | 1)4 1/4 1/4 | 1/4 1/4 1/4 |} 1/0 a SCRE Ht 1/3 1/3 1/3 1/3 1/3 1/8 11} 
mn, Goole ..........| 1/5¢ | 1/54 | 1/58] 1/5&| 1/58 | 1/58) 1/58) 1/13 Thetford ...+.+++ af ije | 1/6 | 1/6 | 1/6 | 1/6 | 1/6 1/13 
Gosport. .........] 1/5 1/5 1j5 | 1/5 1/5 1/5 1/5 1/03 TOrquay ..++.+++ 4 A 1/44 | 1/43| 1/44] 1/4 | 1/48 1/4 1/03 
Grantham, .......| 1/5 1/5 1,5 1,5 1/5 1/5 1/5 10% Totnes et I 1/34 | 1/3$| 1/33 1/34 | 1/3$| 1/23 11} 
and Gt. Yarmouth. -..| 1/4 1/4 1/4 1/4 1/4 1/4 1/4 | 1/0 Trowbri ee ao: tat 1/4h | 1/43 | 1/45] 1/48] 1/48 1/44 | 1/04 
re Grimsby ........| 1/63 | 1/64 | 1/64] 1/64} 1/64] 1/68) 1/68) 1/2 Tunbridge Wells. .| 1/ 4i| 14s | 1/48] 1/4¢| 1/44] 1/08 
n Grimabysecssseo] Ugh) ee ee) eT aia | aya | 24 | as0 | Uttometer......--) 2/88) T/t 1st | Tyee | 1/64 | 1/64 | 1/6b] 1/2 
srs. Halifax... .......| 1/63 |. 1/68 | 1/6] 1/6 | 1/64| 1/68] 1/68) 1/2 on ve lala ijek | 1/6f| 1/64] 1/64 | 1/6) 1/68) 1/6k) 2/5 
£1. Harpenden .....-| 1/4 | 1/4 | 1/4 | 1/4 | 1/4 | 2/4] 1/4, ] 1/0 siden 2... 1/64 | 1/64} 1/68] 1/6¢| 1/68 1/64 | 1/64] 1/2 
45 Harrogate. .......| 1,63 | 1,64 | 1/64 | 1/64] 1/64] 1/63 | 1/64) 1/2 Wa ane =" ** Hh 1/3 | 1/3 | 1/8 | 1/8 | 1/3, | 1/2 11} 
? Hartlepools ......| 1/64 | 1/64| 1/64| 1/64| 1/64] 1/6$| 1,6¢) 1/2 Warminster . .. ... ac 1/6} | 1/6 | 1/64 | 1/64) 1/64 | 1/63 1/2 
the Harwich ......-+) 1/44) 1/48) LiAt 1/42 | 1/44 | 1/44] 1/44] 1/0) | Wartington .....- 1/54 ist | 1/54] 1/58] 1/54) 1/58) 1/5k) 1/13 
Loo peal mE Tl eo 1/3 se et] 3/3 he 1/0) Wells (Norfolid 1/2 12 | 1/2] 1/2, | 1/2, | 1/2) 1/2, nl 
de- Habel a’ 221) UBa| tise | aise] 159] 1/58 | 1/5k| 1/5] 1/0 | Welwyn Gar. City) 1/5) | 37% He ae 15h) Tee | ijek| 1/2 
ugh Hereford ........| 1/44 | 1/44 | 1/44] 1/48 | 1/44] 1/48 | 1/38] 1/9 been Engelke 18 1/55 | 1/5¢| 1/5] 1/58) 1/5¢| 1/58 a 
doo perpen oo] UE) aR] re] us| us| us| ue | ate | Wesmoamn sens] 28h] LE] a/b] Sh] 2b) IEE) Tet an 
ms e@eeeeeee eee ee 5 F 
eer. Hitchin. voc] ajay | tae | apse] ade] ade] 4b] 1/44] 1/08 | Whitby | USE| LE Tot Lot! ee] iyet| ek] 1/2 
rect Hoddesdon ’......| 1/5 | 1/5 | 1/5 | 1/5 | 1,5 | 1/5 | 1/5 | 1/0% Wigan... +--+. 1/08. 14, | aja | 1/4 | ae | 1/4 | 2/4 | 2/0 
Holt ...eseceoecoe] 2/2 | 1/2 | 1/2 | 2/2 | 1/2 | 2/2] 2/2 103 Winchester ...... ty is | 1/5 | 1/5 | 1/5 | 1/5 1/5 | 1/0 
M Huddersfield, .....| 1/6$ | 1/64 | 1/64 | 1/64} 1/63 | 1/6) 1/68) 1/2 Windsor «..+-.+-) 3/3 1/3 | 1/3 | 1/3 | 1/8 | 1/3, | 1/8 11 
Hull ....cecccse-| 1/64 | 1/64 | -1/64| 1/64 |. 1/68 | 1/64) 1/63) 1/2 Wisbech... .. ++) 3/6 1jex | 1/6¢| 1/6] 1/6b| 1/68| 1/68) 2/2 
C.4, Hunstanton. .....| 1/3 | 1;3-| 1/3 | 1/8 | 1/8] 1/3, | 1/3 11} Welveesayto ise 1/3, | 1/3,| 1/3 | 1/3 | 1/3, | 2/3 11} 
Mast: Huntingdon ....| 1/3} | 1/34] 1/34 | 1/33 1/384 | 1,34 |. 1/34 11: wee ‘ BEw eee 1/5} | 1/54 | 1/54] 1/58 1/53 | 1/54} 1/54 1/14 
ans Isle of Wight....] 1/3 | 1/8 1/3 | 173 | 1/3 | 178 1/3 11 cnousbee “1 deh) aise | 1/5 1/5 1/5 1/5 1/5 1/03 
Ipswich .....-..| 1/5 | 1/5 | 1/5 | 1/5. | 1/5 | 1/5, | 1/5, | 1/08 bier seresers) a /g3 | 1733] 1/34 | 1/38 | 1/38 1/3} | 1/34] (113 
Keighley ........| 1/64 | 1/64 | 1/64 | 1/64 | 1/64) 1/6% 1/64 | 1/2 wee ce 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1/13 
enal Kettering........| 1/5 | 1/54 | 1/5 | 1/5¢| 1/5% es 1/5$ | 1,13 wee net tt 1/5 | 1/5 1/5 1/5 1/5 1/5 1/5 1/03 
. of Kidderminster ..| 1,54 | 1/54] 1/5¢ | 1/5¢| 1/5 1/5 1,53 | 1/14 -* dome i oe i)on 1/2 1/24 | 1/24| 1/28| 1/23 il 
Kings Lynn......| 1/3 | 1/34 | 1/34 | 1/3¢| 1/34] 1/88 | 1/33) 118 Wymondam =") seg | 1/6k! 1/64 | 1/64 | 1/64! 1/68 1/6) 1/2 
, oF Lancaster. .......| 1/64! 1/6$| 1/64! 1/6$| 1/641 1/6} 1/6%| 1/2 LORE « «- +00 059 ——- 




















The rate , W 1, is 1/10} per nour. 
* hic and Cement orkers, as and from the 1st February, 1931, 
e recognised by the National Association of eee Se 1 i ‘ by ge 80. : 
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THE BUILDER, 


CONTRACTS, COMPETITIONS, &c. 


For some contracts still o 
are advertised in this number. 


, but not included in this List, see previous issues. Those with an asterisk 
Certain conditions beyond those given in the following information are 


imposed in some cases, such as that advertisers do not bind themselves to accept the lowest or any tender; 
that a fair wages clause shall be observed, that no allowance will be made for tenders, and that deposits 
are returned on — of a bona-fide tender unless stated to the contrary. 

is 


The date given i. 


latest date when the tender, or the names of those willing to submit tenders, may be sent 


en, the name and address at the end is the person from whom or place where quantities, forms of tender, ec. may 


be obtained. 


Following is a list of abbreviations :—Borough Surveyor, B.S.; Borough Engineer, B.E. ; District Surveyor 


D.S.; Town Clerk T.C.: County Engineer, 


Engineer E. 
BUILDING, PAINTING, ELECTRIC 
LIGHTING, HEATING, etc. 
JULY 13. 


Basford.—Conversion.—Closet conversion schemes 
at Newstead, for R.D.C. Stephen Maylan, E. and 
S. Dep. £1 1s. 

Bridgwater.—Houses.—Parkstone-av. site, 2 par- 
lour and 72 non-parlour; Rhode-lane site, 22 par- 
lour ; Chilton-st. site, 12 non-parlour, for T.C. Sam- 
2 Colthurst, architects, 51, High-st. ep. 

Dulwich.—Cleaning, Painting and Repairs.—At 
Dulwich Hospital, 8.E.22, for L.C.C. Montagu H. 
Cox, Clerk of the L.C.C. Dep. £1. 


Dunfermline.—Houses.—210 at Bellyeoman, for 
T.C. D. H. Shaw, B.E. Dep. £1. 

East Retford.—School.—Proposed Sir_ Frederick 
Milner school for 480 senior boys, for E.C. R. E. 
Wilson, B.S. Dep. £2 2s. 


Edmonton, — Cleaning, Painting, etc. — At 
Edmonton Colony, Silver-st., N.18, for L.C.C. 
Montagu H. Cox, Clerk of the L.C.C. Dep. £1. 

Glasgow.—Extensions.—To St. Roch’s elementary 
school, 267, Garngad-rd., for T.C. D. Stenhouse, 
TC. Dep. Zils. — 

Guildford. — Housing. — 8 non-parlour type 
houses at Shepherd’s-hill housing estate. J. W. 
Hepwood, Assoc.M.Inst.C.E., B.S., Municipal 
Offices, Tunsgate. Dep. £2 2s. F 

Guiidford:—Demolition—Of 198, High-st., to 
gether with outbuildings, etc. J. W. Hipwood, 
A.M. Inst.C.E., B.S. Municipal Offices, Tunsgate 


Liverpool.—School.—Secondary school for girls at 
Fazakerley, for Corporation. Land Steward and 
Surveyor. Dep. £5 5s. 

London.—Cieaning, Painting, etc—At Holborn 
and Finsbury Institution, Shepherdess-walk, N.1, for 
L.C.C. Montagu H. Cox, Clerk of the L.C.C. 
Dep. £1. i 

London. — Painting.— Cleaning, painting and 
repairs at Dulwich Hospital, East Dulwich-grove, 
§.E.22; St. Olave’s Hospital, Lower-rd., Rotherithe, 
8.E.16; Holbern and Finsbury Institution, 
Shepherdess-walk, N.1, and Edmonton Colony, 
Silver-st., Edmonton, N.18, for L.C.C. Chief 
Engineer, Old County Hall, Spring-gdns., 8.W.1. 
Dep. £1 each. 

Otdham.—Houses.—Erection of, for the Cor- 
poration. Chairman, Housing Committee, Town 
Hall. Dep. £2 2s. — 

Pudsey. — Painting. — Grammar school, for 
Governors. H. Flather, clerk to Governors. 

Pudsey.—Floor.—Laying new maple floor in 
gymnasium on top of present wood floor, for Gram- 
mar school, for Governors. H. Flather, clerk to 
Governors. 

Rotherhithe—Cleaning, Painting, etc.—At St. 
Olave’s Hospital, 8.E.16, for L.C.C. Montagu H. 
Cox. Clerk of the L.C.C. Dep. £1. 

Solihull.—Dwellings.—10 non-parlour type at 
Hampton-rd., Knowle, for R.D.C. Batemans, 
architects, 19, Bennett’s-hill, Birmingham. Dep. 

1s. 

Southampton.—Completion.—Of Itchen Secondary 
school, Middle-rd., Sholing. B.E., 33/5, French- 
st. Dep. £3 3s. : 

Twickenham.—Building.—Handicrafts block and 
alterations to classrooms in boys’ department at 
Orleans school, Napoleon-rd., for T.C. G. R. King, 
B.E. and 8. Dep. £2 2s. 


Walthamstow.—School for infants at Billet-rd. 
F. G. Garner, T.C., Town Hall, E.17. Dep. £2 2s. 

Wolstanton.—Houses.—150 on Little Dimsdale 
estate, Wolstanton, for U.D.C. A. Cotton, archi- 
tect. Dep. £5. 

Wood Green. — Reconstruction. — Of heating 
systems at (a) White Hart-lane school, White Hart- 
lane; (6) Alexandra School, Western-rd. qe & 
Croxford, A. and S. to the Local Education 
Authority, Town Hall. Dep. £1 1s. 


JULY 14. 


Brighton.—Alterations——To premises of junior 
mixed department of Middle-st. school, for E.C. 
ao Simpson & Son, architects, 16, Ship-st. Dep. 


Chaddert on.—Houses.—60 non-parlour type on 
pass housing estate, for U.D.C. 8S. Dep. 
s. 


Hornchurch.—Houses.—5 pairs non-parlour type 
and 3 blocks of four and 1 pair non-parlour type at 
Squirrels Heath-rd., Harold Wood. F. Alderson, §. 
Billet-lane, Hornchurch. Dep. £2 2s. 

Kidderminster.—Roof.—Certain roofing works in 
connection with borough retail markets, for T.C. 
J. Hawcroft, B.E. and §., 110, Mill-st. 


Lanark.—Houses.—Carluke, 16; Carnwath, 8; 
Kirkfieldbank, 12; Strathaven, 16; Howieshill and 
Cadoc-st., Cambuslang, 44; and Westburn, Cam- 
buslang, 60, for C.C. P. C. Smith, County Housing 
and Town Planning Dept., 15, Clydesdale-st., 
Hamilton. 


C.E.; County Surveyor, C.S.; 


Surveyor, S.- 


Leeds. — Building. — Greenthorpe (temporary) 
Council school, for E.C. J. Graham, Director of 
Education, Education Offices, Leeds. 


Liverpool.—Alterations.—At 10-12, Brunswick-rd., 
for T.C. Land Steward and Surveyor. 


London.—Heating.—Installation of low-pressure 
hot water heating apparatus at Dudley House, 
Endell-st., W.C.2, for H.M.O.W. Contracts Branch, 
H.M. Office of Works, King Charles-st., S.W.1. 
Dep. £1 Is. 

Monmouthshire.—Schools.—Various school  im- 
provements, for E.C. C. Dauncey, secretary, 
County Hall, Newport, Mon. Dep. £2 2s. 


Ormskirk.—Library.—Internal and external alter- 
ations to Suilding adjoining fire station for use 
as library room, for U.D.C. §S. Dep. £1 1s. 


Preston.—Buildings.Supply of worked granite 
plinth and worked stone from ground floor to first 


floor at new municipal buildings, for C.B. A. 
Howarth, T.C. Dep. £2 2s. 


Shefheld.—Painting.—Cleaning, painting, distem- 
pering, etc., and for asphalting playgrounds at cer- 
tain Council schools, for T.C. W. G. Davies, 
F.R.1.B.A., City Architect. Dep. 21. 


Shefheld.— Housing.—22 parlour-type on Longley 
estate, for T.C. W. Geo. Davies, F.R.I.B.A., City 
Architect. Dep. £2. 

Sittingbourne.—Houses.—54 non-parlour, off 
George-st., for U.D.C. M. W. Lashmar, Town 
Hall. Dep. £2. 

Slough.—Erection.—Of cemetery lodge for Stoke- 
rd. cemetery. Alan Bromly, A.M.I.C.E., Engineer 
to the Council, Council Offices. William-st. 


Swadlincote.—Houses.—10 houses, Upper Midway, 
for U.D.C. Baines, Provis & Cope, architects, 
22, Friar-lane, Leicester. Dep. £2 2s. 

Yiewsley and West Drayton.—Cottages.—152 on 
Falling-lane housing site, Yiewsley, for U.D.C. 
W. T. Morgan, P.A.S.I., S. Dep. £2 2s. 


JULY 15. 


Dun Laoghaire.—Dwellings.—9 artisans’ dwell- 
ings, at Convent-rd., for T.C. P. J. Hernon, 
Borough Manager and Town Clerk. Dep. £1 1s. 

Glamorgan.—Improvements.—Various, for C.C. 
H. Rowland, clerk, Glamorgan County Hall, 
Cardiff. ie ee 

Kingston-upon-Hull.—Additions—To administra- 
tion block, City Hospital, Cottingham, for T.C. r 
Harvey, A.R.I.B.A., City Architect. Dep. £2 2s. 

Kirkwall.—Houses.—50 at Papdale site, for T.C. 


Leicester.—Bridge.—Erection of, at _ station 
sorting office, for H.M.O.W. Contracts Branch, 
King Charles-st., 8.W.1. Dep. £1 1s. 

Manchester.—Superstructure.—Erection of, for 
the Reference Library. Town Clerk, Town Hall. 
Dep. £10 10s. 

Rawtenstall.—Houses.—36 3-bedroom non-parlour 
type houses at Ashworth-lane, Edgeside, Waterfoot, 
for T.C. BS. Dep. £2 2s. : . 

Wallasey. — Offices. — Proposed weights and 
measures offices, Queen’s-rd., for C.B. B.E. and 

Dep. £2 2s. : 

Warwick. — Houses. — For the Corporation. 

Borough Engineer, 20, The Butts. Dep. £3 3s. 


JULY 16. 
Bath.—Heating.—Installation of new boiler and 
exiension of heating services. to mental block, for 
T.C. Edwin 8. Hoare, consulting engineer, Bristol. 
Dev. £2 2s. ; Af: 
Boroughbridge.—Installation.—Providing and_fix- 
ing low-pressure hot water installation at New 
Council school, for West Riding C.C. Education 
Officer, County Hall, Wakefield. i 
Bristol.—Building.—One above-ground substation 
at Abbey-rd., Westbury-on-Trym, for T.C. H. Fara- 
day Proctor, Chief Engineer, Electricity Offices, 
Colston-av. Dep. £2 2s. : ; 
Bristol.—Houses.—For Assistant Medical Officer 
of Mental Hospital at Fishponds, for T.C. J. 
Green, Clerk of Visiting Committee, Council House. 
Dep. £3: 3s. : 
Dalton-in-Furness.—Houses.—24 in 
U.D.C. E. B. Jackson, 8. Dep. 22. | 
Hoyland Nether.—School.—New senior school and 
caretaker’s house at Kirkbalk school, for West 
Riding E.C. Education Officer, County Hall, 
Wakefield. 
Hull.—Partitions—At Arts and Crafts College, 
for E.C. R. C. Moore, Director of Education. 
Liverpool.—Additions.—Alterations and_ additions 
at Rawdon Library, Anfield, for T.C. Land 
Steward and Surveyor. Dep. £1 1s. 
Lvdney.—Houses.—2 pairs of non-parlour_type at 
Hewelsfield, for R.D.C. G. J. Elliott, 8., Highland 
Villa, Tutnalls. Dep. £2 2s. : 
Manchester. — Post Office. — At Swinton, for 
H.M.0O.W. Contracts Branch, King Charles-st. 


pairs, for 


S.W.1. Dep. £1 1s. 
New Sarum.—Houses.—50 non-parlour type on 
Pembroke Park estate and 6 in Friary-lane, for 
. City. E. Dep. £2 2s 
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Nottingham.—Houses.—936, on Bell’s-lane estate, 
for T.C. E. Phillips, Housing Architect, Exchange- 
bidgs. East - 3 

Saxmundham. — Cottages. — At Mill-lane, and 
necessary roads and sewers and supplying and 
laying water main. J. H. May Little uncil 
Architect, Bealings, Woodbridge. Dep. £2 28. 

Whitwood.—School.—New senior mixed school and 
caretaker’s house, for West Riding C.C. Bduca- 
tion Officer, County Hall, Wakefield. 

Wombwell.—Installation—Of low-pressure _ hot- 
water and electric light at new open-air school. 
for West Riding C.C. Education Officer, County 
Hall, Wakefield. 

JULY 17. 


Bakewell.—Houses.—12 on Yeld-rd. 
U.D.C. §., Market Hall. Dep. £2 2s. 
Rowley Regis.—Houses.—74 non-parlour_ type, 
also 28 with 2 bedrooms and 12 with 3. bedrooms, 
and necessary works on the Bearmore housing 
oe aan Heath. Daniel Wright, Clerk to the 
uncil. 

Thorpe Bay. — Shelter. — Over. conveniences, 
Esplanade, for C.B. of Southend-on-Sea. Robert H 
Dyer, B.E., Municipal Buildings. Dep. £2. 

Wembley.—Erection of ‘‘ Arnold” telephone ex-. 
change, for H.M.O.W. ‘Contracts Branch, King 
Charles-st., §.W.1. Dep. £1 1s. 


JULY 18. 

Ardsley (Yorks).—Building—New headquarters, 
for East and West Ardsley British Legion Club, Ltd. 
R. Sharp, secretary, 4, Millroyd, East Ardsley, near 
Wakefield. Dep. £1. So a8 / 

Blofield.—Painting.—Painting and decoration of 
140 Council houses, for R.D.C. J. E. T. Pollard, 
clerk, 17, Prince of Wales-rd., Norwich. 

Cardiff.—Alterations—To infants’ department, 
etc.. at St..German’s Church schools, Metal-st. T. 
Roderick & Sons, architects. Dep. £1 1s. 

Hull.—Houses.—602 parlour and  non-parlour 
houses on Endyke-lane estate, for T.C. D. Harvey, 

R.I.B.A., City Architect. , 

Liandilo.—Roof.—_New roof, genera] repairs and: 
painting at Congregational Chapel. B. R. Davies, 
secretary, Charing Cross, Clynderwen. 

Newark.—Houses.—20 in parish of Balderton, for 
R.D.C. R. Oakden, 8., 27, Winchilsea-av. 

Seaham  Harbour.—Additions—To Camden-sq. 
school, for Durham County E.C. F. Willey. 
F.R.1.B.A., 34, Old Elvet, Durham. : 

West Riding.—Walls.—Burr walls on Whitewel! 
County-rd., near Whitewell, Bowland, for C.C. 
— County Surveyor, Carleton-rd., Skipton. 

ep. £1. 


site, for 


JULY 20. 

Bolton.—Houses.—72 non-parlour houses (ll 
blocks. of 4; 8 blocks of 2 and 2 blocks of 6) on the- 
Higher Swan-lane estate. Saml: Parker, T.C., Town 
Hall. Dep. £2 2s. | : 

Glasgow.—Adaptation.New premises for Glas-~ 
gow, Anderston branch post office, for H.M.O.W. 
Architect, H.M. Office of Works, 122. George-st., 
Edinburgh. 

Oxford.—Hquses.—38 non-parlour type, on_ the 
Abingdon-rd. Glebe housing site. J. F. Richardson, 
C.E., Town Hall. Dep. £5. , 

Reigate.—Houses.—6 pairs parlour-type, im 
Rushworth-rd. G. G. Sanderson, A.M.I.C.E., B.S., 
Municipal-bldgs. Dep. £2 2s. | . 

*Swaniey _Junction.—Cleaning.—Paintin and’ 
repairs at White Oak Hospital, for the L.C.C. Chief 
Engineer, Old County Hall, §.W.1. Dep. £1 10s. 

Tottenham.—School.—_New open-air school at 
Lordship-lane. A. J. Linford, Director of Educa- 
tion, Phillip-lane, N.15. Dep. £2 2s. 

Tottenham.—School.—_New senior school at Lord- 
ship-lane. A. J. Linford, Director of Education, 
Phillip-lane, N.15. Dep. £2 2s. 

Willesden.—Extension.—_To__ Braintcroft Council 
school. fF. Wilkinson, M.Inst.C.E., Town Hall, 
Dyne-rd., N.W.6. Dep. £2 2s. 


JULY 21. ; . 

%* Bournemouth.—Houses:—One pair of _semi- 
detached non-parlour houses and one pair of bun- 
galows, Clifford-rd., Southhill estate, Winton. F. 
P. Dolamore, F.8.I., B.E., Town Hall. Dep. £1 1s. 
_Edinburgh.—Painting—New town hall and’ 
library at Leith, for T.C. Bradshaw Gass & 
Hope, F.R.I.B.A., 19, Silverwell-st., Bolton. 

Hull.—Painting.—At Grammar schoo], for T.C- 
H. Hamer, City E. 

London.—Painting.—_At Royal Courts of Justice, 
Strand, W.C.2, for H.M.O.W. Contracts Branch, 
King Charles-st., 8.W.1. Dep. £1 1s. 

London.—Heating.—Accelerated low-pressure hot 
water heating and hot water service system at 
Kensington Telephone Exchange, S8.W.3, for 
H.M.O. Contracts Branch, King Charles-st..,. 
8.W.1. Dep. £1 Is. ’ 

Tottenham. — Convenience. — At Compton-cres.,. 
N.17. Capt. H. F. Wilkinson, R.E., M.Inst.C.E., 
E. to the C., Town Hall, N.15. Dep. £2. 

* Wimbledon.—Convenience and store’ and ap- 
proaches at Holland Gardens, Cambridge-rd. B.E.. 
Office, 123, Broadway, S.W.19. 


JULY 22. 

Manchester.—Telephone Exchange.—At Middle- 
ton, for H.M.O.W. Contracts Branch, King 
Charles-st., 8.W.1. Dep. £1 1s. 

Swansea.—Houses.—82, on the Town Hill estate, 
Ernest FE. Morgan, A.R.I.B.A., B.A., 3, Prospect- 
place. Dep. £3 3s. 

3 JULY 23. 

Leeds.—Alterations—To Sheepscar branch library, 
for T.C. J. E. Acfield, City E. 

* Reigate.—Houses.—42 non-parlour type in 7 
blocks of 4 flats, 3 blocks of 4 houses, and 1 block 
of 2 houses on Woodhatch housing estate. George 
G. Anderson, B.E. & S8., Municipal-buildings. Dep. 


£2 2s. 

*Smethwick.—Houses.—250 non-parlour 3 _ bed- 
room type on the Warley estate. Roland Fletcher, 
sen tO. B. E. & 8., Council House. Dep. 
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JULY 24. 
Torquay.—Telephone Exchange.—At Churston, 
for H.M.O.W. Contracts Branch, King Charles-st., 
§.W.1. Dep. £1 1s. 


JULY 25. 
Eccles.—Fire Station.—In Liverpool-rd., for the 
Watch Committee. B.E. and S., Town Hall. Dep. 


3s. 

*xEast Ham.—School.—For the E.C. Secretary, 
Town Hall, E.6. Dep. £2- 2s. 

% Hounsiow.—SchoolFor the Heston and_Isle- 
worth U.D.C. Secretary of Education, Public 
Library. Dep. £2 2s. : 

Purley.—Houses.—Erection of 100 houses, for 
the Coulsdon and Purley U.D.C. Clerk, Council 
Offices. Dep. £6 6s. 

JULY 27. | : 

Beccles.—Erection of new police station. Cecil 
Oakes, Clerk of the C.C., County Hall, Ipswich. 
Dep. £2 2s. 

irvine.—Houses.—3 blocks, each of 4 houses of 3 
apartments; and 2 blocks, each of 4 houses of 4 
apartments, on Springbank, for T.C. Robert Frew, 
architect, High-st. ‘ 

Nottingham.—Painting.—External and __ internal 
painting of portion of City Mental Hospital, 
Mapperley-hill, for T.C. T. Wallis Gordon, City E. 
and 8. Dep. £2. : 

Rochdale.—Station.—Fire station, for Corpora- 
tion. S. H. Morgan, B.S. Dep. £1 1s. 


JULY 28. 
Aldershot.—School.—Erection of proposed Manor 
Park school: (a) general builder’s work,. (0) struc- 
tural steelwork, (c) heating. D. Llewellyn Griffiths, 
T.C., Municipal Buildings. Dep. £5 5s. for each 
section. 


lli ey Bink No. 11 isting 
*Stepney.—Dwellings.—Bloc 0. , consisti 
of 18 dwellings, at_Limehouse Fields, E.14. | Ber- 
nard J. Belsher, B.E. & S., Municipal Offices, 
Raine-st., E.C.1. Dep. £3. 


JULY 30. oe 

Southampton.—Alterations.—And additions, to 

Isolation Hospital, Mousehole-lane. B.E., ; 
French-st. Dep. £3 3s. 


JULY 31. een 

% Manchester.—Houses.—400 approx. on Victoria- 
ave. East estate, Blackley. Housing Director. 
Dep. £2 2s. 

* Manchester.—Houses.—1,100 approx. on_Lythen- 
shawe estate, Northenden. ousing Director, 
Town Hall. Dep. £2 2s. 

* Manchester.—Houses.—550 approx. on Boggart 
Hole Clough estate. Housing Director, Town all. 
Dep. £2 2s. 

* Manchester.—Houses.—120 approx. on Heaton 
Park estate, Blackley. Housing Director. Dep. 


£2 2s. 
AUGUST 4. t 
x Newtown, Hatfield.—School._For the Herts 
c.C. County Surveyor, Hatfield. Dep. £2 2s. 


Howe? bs dwellings, con 
Montgomery.—House.—2 new we ; - 
ggg a and adaptation of other 
dwellings, for the Leighton Scheme, Welshpool. 
BE. BR. Puleston Jones, F.S.E., County Land Agent, 
Armoury, Welshpool. Dep. £3 3s. 


AUGUST 24. Race 
Egypt.—Installation.—Supply of an electric light 
installation for the town of Akhmim, near Sohag, 
Upper Egypt, for Ministry of Interior. Department 
of Overseas Trade, 35, Old Queen-st., S.W.1. (Ref. 
xX. 10970 
= ‘ NO DATE. 


Hull.—Shop Fittings Removal of shop fittings at 
61, King awards, * 1.0. “D.. Harvey, 
A.R.1.B.A., City Architect, : 
\ Tincoln.2-Heating Central heating system, hot 
water services and certain pumping installations 
for new admission hospital, now under construction 
at Bracebridge Heath, near Lincoln, for Committee. 
H. E. Page, Clerk to Visiting Committee of Brace- 
bridge Mental Hospital, 5 and 6, Bank-st., Lincoln. 

Plymouth. — Houses. —12_ pairs semi-detached 
houses at pelepoane. L. F. Vanstone, chartered 
architect, Drake-circus. 

Wigtown.—Houses.—8, for T.C. Hugh C. Todd. 


MATERIALS, etc. 
JULY 13. : 
fract.—Furniture—Benches, etc., supply 
of ae eee King’s school. Clerk, County Hall, 
ld. 
bein: JULY 16. 


frica.—Pipes.—3,360 ft. of bitumen lined 
Pye 12 in. seal pipes, with effective length 
of 17 ft. 6 in. or over and 840 ft., with effective 
length of 10 ft. to 12 ft., together with bends, 
tees, flange and spigot pce. flange and_ socket 
pieces, and double socket sleeves, for Cape Town 
T.C. Department of Overseas Trade, 35, Old 
Queen-st., §.W.1. (Ref. G.X. 10516.) 
JULY 17. 
Barnsley.—Stone.—Supply of worked Portland 
stone from basement to ground_ floor at new 
municipal buildings, for C.B. A. D. Mason, T.C. 


pee er pania + for Egyptian 
E t.—Painting.—Paints, etc., 

Minttry of Education—Department of Overseas 

Trade (Room 85a), 35, Old Queen-st., 8.W.1. (Ref.- 

26965/31.) 


ENGINEERING, IRON AND STEEL. 


te a ks in parish 
Basford.—Sewerage.—Sewerage WOrks 

of Greasley, for R.D.C. 8S. Maylan, E. and 8 
Dep. £2 2s. 


THE BUILDER. 


Dundee.—Steelwork.—For proposed new municipal 
offices, City-sq., for T.C. David B. M‘Lay, City 
Engineer, 91, Commercial-st. Dep. £5 5s. 

Midlothian. — Reconstruction. — Of Braidwood 
bridge, near Temple, for C.C. Blyth & Blyth. 
— engineers, 135, George-st., Edinburgh. Dep. 


Richmond (Surrey).—Building—Pumping cham- 
ber at New Well at Ham; 93 tons of cast-iron pipes 
(mostly 9-in. dia.) and special castings, and laying 
and jointing of approximately 1,257 yds. of 9-in. 
and 44 yds. ef 7-in. mains, for T.C. Hugh P. Wil- 
liamson, Water Engineer and Manager, Hotham 
House, Heron-court, Richmond. Dep. £2 2s. 

Torquay.—Widening.—Along Torbay-road between 
entrance to Princess Pier and Belgrave-rd., includ- 
ing a mass concrete sea wall, for T.C. B.E. Dep. 
£2 2s. LY 


JU 14, 
Dorking.—Widening.—Also strengthening Pixham- 
lane bridge, for Surrey C.C. C.E., Kingston-on- 
Thames. ep. £5 5s. 

Mangotsfield.— Reconstruction —Of detritus and 
sedimentation tanks and humus tanks and pump 
house, fogether with incidental works at sewage 
disposal works, Moorend, for U.D.C. F. Alan 
Long. E and 8. Dep. £3 3s. 

Merton.—Widening.—Also_ strengthening Merton 
Abbey bridge, for Surrey C.C. C.E., Kingston-on- 
Thames. Dep. £5 5s. 

JULY 16. 
_Flambro’.—Tanks.—Reinforced concrete of two 
circulating water tanks at light house, for the 
Corporation of Trimty House. M. K. Smith, 
et Trinity House, Tower Hill. London. 


JULY 18. 

Macclesfield.—_Sewerage.—Extensions at Elmbeds 
and West Poynton, for R.D.C. Parker, Pearson 

Ross Hooper, engineers, Dallas-chams., Chip- 
penham. Dep. £2. 

Stockport.—Reservoir.—Also ancillary works, in 
valley of River Goyt, for Corporation. G. H. Hill 
& Sons (Manchester), civil engineers, 40, Kennedy- 
st., Manchester. Dep. £5 5s. 

West Riding.—Reconstruction—Of (1)  Silsden 
canal bridge; (2) Uppermill bridge, Saddleworth ; 
and (3) Frenches bridge, Saddleworth, for C.C. 
C.S., Wakefield. Dep. £1 each. 


JULY 20, 

East Retford.—Extension.—In connection with 
sewage disposal works, for T.C. R. E. Wilson, 
B.E. and S. Dep. £2 2s. 

Midlothian.—Reconstruction.—Of Torphin bridge, 
near West Calder, for C.C. Blyth & Blyth, civil 
engineers, 135. George-st., Edinburgh. Dep. £3 3s. 

Near Long Sutton.—Bridge.—Reinforced concrete 
bridge over Lutton Drain, near Long Sutton, for 
Holland (Lincs) C.C. Wm. A. Rogerson, C:S.. 
Boston. Dep. -£3 3s. 

Romford.—Sewers.—Sewers across private lands, 
and sewer and c.i. pumping main in Corbets Tye- 
rd., and alterations at sewage pumping station, 
Corbets Tye, Upminster, for R.D.C. W. J. Grant, 
S., 16a, South-st. 

Sedgley._Sewerage.—Sewage and sewage dis- 
posal works, for U.D.C. S. Dep. £5 5s. 


JULY 21. 
_Oxford.—Bridge.—Reinforced concrete bridge and 
river diversion at Oxpens_By-pass-rd., for 
J F Richardson, City E. Dep. £2 .2s. 


JULY 25. 

Coulsdon and Purley.—Wall.—Concrete retaining 
wall and other appurtenant works in Brighton- 
rd., Coulsdon, opposite Couisdon South station, 
for U.D.C. G. A. Ballard, S. Dep. £1 1s. 


JULY 27. 
Ipswich.—Widening.—Also strengthening Tondon- 
rd. bridge, for C.B. E. McLauchlan, B.E. and S 


Dep. 
JULY 31. 

Mitcham.—Sewage.—Sewage disposal works, in- 
cluding pumping station, settling tanks and bac- 
teria beds, together with 33 in. dia. concrete tube 
conduit, and other incidental works, for Wandle 
Valley Joint Sewerage Board. Willcox & Raikes, 
— 33, Great Charles-st., Birmingham. Dep. 
25. 
Shaftesbury.—Waterworks.—Reservoir in massed 
concrete. a collecting well and engine house in 
brickwork, for T.C. J. P. Jenkins, B.S. 


AUGUST 17. 

South Africa.—Bridgework.—Structural %ridge- 
work, for South African Railways and Harbours 
Administration. Dept. of Overseas Trade, 35, Old 
Queen-st., S.W.1. (Ref. G.X. 10537.) 


NO DATE. : 

Middlesex. — Sewerage. — Construction of main 

sewers of brickwork and cast-iron segments, for 

West Middlesex main sewerage scheme, for C.C. 

Dodd & Watson, Wellington House, .Bennetts-hill, 
Birmingham. 


ROAD, SEWERAGE, 
WORKS. 


JULY 13. 

Brentford.—Widening.—And reconstruction at 
Clayponds-lane, Gt. West-rd., for U.D.C. Edward 
Willis, M.Inst.C.E., E. and S., Town Hall, Chis- 
wick, W.4._ Dep. £2 2s. ie 

Carlton.—Painting.—External painting to 44 
houses situate Conway-rd.. and 40 houses situate 
Conway-cres., for U.D.C. J. A. West, S., Manor-rd. 
Den. £1 1s. 

Chester.— Reconstruction. —Of parts of Grosvenor- 
st., Brook-st., Boughton and Foregate-st., for T.C. 
Charles Greenwood, City E. and 8. Dep. £1 1s. 

Ealing. — Improvement. —_Of Argyle-rd. and 
Ruislip-rd., for T.C. W. R. Hicks, B.E. 


AND WATER 
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_Hendon.—Sewer.—2,850 yds. of 21 in. and 9 in. 
pipe sewers, with manholes and other works in 
connection therewith, for Silk Valley low level 
sewer, for U.D.C. A. O. Knight, E. Dep. £5 5s. 

Hitchin.—Sewers.—Carriageways, sewers and 
water mains for Walworth housing scheme, for 
U.D.C. A. T. Blood, 8S. Dep. £2 2s. 

Looe.—Reconstructicon.—Including concrete. chan- 
nelling, sewer extension work, and road works at 
pean, for U.D.C. E. St. Leger Whitford, 
Y an Ss. 

Morecambe and Heysham.—Streets—Large num- 
ber of streets, for T.C. P. W. Ladmore, BR. and 
8. Dep. 10s. 6d. each. _ 

_Richmond (Surrey).—Pipes.—93 tons of cast-iron 
pipes and special castings, and laying and joint- 
ing of approximately 1,257 yds. of 9 in. and 
44 yds. of 7 in. mains, for T.C.. E. M. Neave, 
T.C. Dep. £2 28. each. 
ue: -- pny a. rma ey tag of 

ornal-Lower Gornal-rd., for U.B.C. =, 

Dicks, S. Dep. £3 3s. 

Sutton and Cheam.—Sewer.—2,920 lin. yds. of 
30 in. dia. concrete tube sewer, partly in open 
cut and partly in tunnel, and 450-lin. yds. of 36 in. 
dia. cast-iron pipes erected above ground on con- 
crete piers, together with’ all manholes and appur- 
tenant works, for U.D.C. W. Hedley Grieves, S. 
Dep. £3 3s. 

JULY 14, 


Watford. — Reconstruction.— Of footpaths of 
various roads in borough, for T.C. W. W. New- 
man, B.E. Dep. £2 2s. 

Yiewsley Ca bec ie Orestes —Eoads.—Rosis and 
sewers on Falling-lane housing site, Yiewsley, for 
U.D.C. W. T. Morgan, S. Dep. £2 2s. 7 


JULY 15. 


Blaby.—Reconstruction—Of Welford-rd., also 
construction of footpath in Main-st., Kirby Mux- 
loe. for R.D.C. A. H. Felts, Highway Surveyor, 
" Veneers eee. 

endon.—Making-up Cambridge-rd., Pinner, for 
R.D.C, H. W. Rackham, 8. Dep. £2 2s. 
: Renfrew.—Surfacing.—Asphalt surfacing between 

Malletsheugh Inn” and Eastwood Toll, on Glas- 
gow-Kilmarnock-rd.,- for C.C. Kyle & Frew, 
engineers, 227, West George-st., Glasgow, C.2. 

Tunbridge Wells.—Making-up.—Of  Ashley-gar- 
dens; Ashley-pk.; Ashley-park-rd. (part); Manor- 
td. (part); Buckingham-rd., for T.B. H.: PP. 
Bishop, B.E. and §., 1 and 2, Calverley Mount. 
Dep. 10s. 6d. 


JULY 16. 

Glasgow.—Road.—Roads and sewers at Possil- 
park at Balmore-rd., for T.C. Director of Housing, 
20, Trongate, C.1. 

Luton.—Kerbing.—Laying storm water sewer, 
kerbing, channelling, flagging and surfacing, 
Medina-rd.; and laying foul water sewer in Beech- 
wood-rd., for T.C. - W. Tomlinson, B.E., 18, 
Upper George-st. Dep. £1 ls. 

Wealdstone.—Sewer.—Works in connection with 
making-up and providing proper means for lighting 
Elmwood-ay., for U.D.C. H. Walker, S. Dep. £1. 


JULY 17. 


Epsom.—Improvements.—To Links-rd., Kingston- 
rd. and Longdown-rd., for U.D.C. E. G. Timbrell, 
S., 33, Church-street. Dep. £2 2s. 

Rowley Regis.—Surfacing.—Supplying and laying 
asphalt surfacing, Halesowen-st., Blackheath ;. 
Reddal Hill-rd., for U.D.C. W. H. Brettell, 8. 
Dep. £5 each. 


JULY 18. 

Coulsdon and Purley.—Making-up.—Of Brant- 
wood-rd. (part of), Sanderstead, for U.D.C. G. A. 
Ballard, S. Dep. £1 1s. 

Ruislip-Northwood.— Making-up.—Of 
Rofant-rd., Northwood, fur U.D.C. 
Dep. £2. 

Youghal.—Sewer.—Main outfall sewer from 
Youghal Mental Hospital, for Auxiliary Mental 


section 3 
and g 


Hospital. Manager, Youghal Auxiliary Mental 
Hospital. 
JULY 20. 
Argyll. — Reconstruction. — Reconstruction of 


third section of Tyndrum—Connel-rd., between Pass 
of Brander and Achnacloich, for C.C. C.E., County 
Offices, Lochgilphead, Argyll. Dep. £3 3s. 

Argyll. — Reconstruction. — Reconstruction of 
second section of Tyndrum—Oonnel-rd. between 
Dalmally Hotel and Lochawe Hotel, for C.C. C.E., 
Lochgilphead, Argyll. Dep. £3 3s. 

Carshalton.—Making-up.—Of The Park, for 
U.D.C. R. §. Davey, E. and S. Dep. £2. 

Erith._Sewer.—Foul sewer from South-rd. to 
Park-cres., for U.D.C. S. Dep. £1 ls. 

Reigate.—Improvements.—_To Redstone Hollow, 


for T.C. G. G. Sanderson, B.E. and S. Dep. 
£2 2s. 
Rowley Regis.—Reconstruction.—Reconstruction: 


of Halesowen-st.; and reconstruction of Reddal 


Hill-rd., for U.D.C. W. H. Brettell, 8S. Dep. £5 
each. 
JULY 21. 
Argyll. — Reconstruction. — Reconstruction _ of 


second section of Lochgilphead—Oban-rd. at Kil- 
ninver, Glen Gallain and Loch-nan-Druimnean, for 
C.C. C.E., County Offices, Lochgilphead, Argyll. 
Dep. -£3 3s. . 

Sutherland.—Road.—Construction, reconstruction 
and surfacing from Tirry Pole to Loch Loyal, 
length of approximately 27 miles, earthworks, 
bridges, bottoming, surfacing, drainage and’ 
fencing on Lairg-Tongue-Melvich-rd., for C.C. a 
Argo, County Clerk, Golspie. Dep. £3 3s. 
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Tottenham. — Levelling.— Clearing, ploughing, 
develling, draining, etc., about 23 acres of land at 
Lerdship recreation ground, for U.D.C. Capt. H. 
F. Wilkinson, E. Dep. £1. 

JULY 22. 

Argyll. — Reconstruction. — Reconstruction of 
second section of Dalmally—Inveraray-rd., between 
Inistrynich and Inveraray, for C.C. C.E., Lochgil- 
phead, Argyll. Dep. £3 3s. 

JULY 25. — 

Southampton.—Road.—Completion of Lyndhurst 
by-pass, for C.C. W. J. Taylor, C.S., The Castle, 
Winchester. Dep. £5 5s. 


JULY 27. 
and Wallington.—Making-up.—Of 


Beddington 
and Raleigh-avs., for 


Crichton, Queenswood 
U.D.c. 8. F. R. Carter, E. and 8., 42, Woodcote- 
rd., Wallington. Dep. £1 1s. each. 

Bucks.—Road.—Extension of London-Holyhead- 
cd. from Beds County boundary-Little Brickhill, 
for C.C. E. Winfield, C.S., Aylesbury. Dep. £10. 

Stevenage.—Roads.—Roads, sewers and water 
mains, for U.D.C- 8. Dep. £2 2s. 

AUGUST 1. 

Paignton.—Sewer.—Laying of 3%-in. cast-iron out- 
fall sewer at Sharkham Point, 36-in. cast-iron out- 
fall sewer and two cast-iron storm overflow sewers, 
for U.D.C. F. W. Vanstone & Sons, engineers, 12, 
Victoria-st. Dep. £5 65s. 


Public Appointments 


JULY 13. | : 

Dover. — Temporary Senior Architectural 
Assistant and temporary Junior Architectural 
Assistant required by the Borough. Wm. Boulton 
Smith, Borough E. and S., Maison Dieu Hall. 


JULY 14. 
Kingston.—Full-time Instructor required by the 
Technical College. J. W. Archer, B.Sc., Principal. 
Southport.—Junior Architectural Assistant re- 
quired in B.E. Dept. A. E. Jackson, M.Inst.C.E,, 
B.E., Town Hall. 
JULY 16, 


London.—Teachers for various subjects at 
Hammersmith: School of Building and Arts and 
Crafts, Lime-grove, W.12, for L.C.C. : 

* Ruthin.—Archifectural Draughtsman required by 
the Denbigh C.C. The Clerk, County Offices. 


JULY 21. 
*Stafford.—Clerk of Works required for Corpora- 
tion Housing estates. B.E., Borough Hall. 


JULY 25. 
%* Wakefield.—Temporary Assistants (two) required 
by West Riding C.C. Clerk, County Hall. 
JULY @. | : 
*Burniey.—Senior Town Planning Assistant for 
N.E. Lancashire Region No. 2 Joint Town Plan- 
am | Committee. Arthur Race, B.E. & S., Town 
all. 


BIRMINGHAM TRAFFIC CONTROL 
REPORT. 

The report of the Traffic Control Committee 
was presented to the Birmingham City 
Council recently. The Committee, after a 
great deal of work and observation, have re- 
commended :—‘‘ That the one-way traffic 
scheme, as fully set out and explained in the 
report be approved and adopted; that the 

jatch Committee be instructed to apply to 
the Minister of Transport for an Order under 
Section 46 of the Road Traffic Act, 1930, de- 
claring the several specified thoroughfares te 
be one-way traffic streets; that the Tramway 
and Omnibus Committee be instructed to 
carry out the alterations to the tramway 
system at the junction of Great Hampton- 
row, Great Hampton-street and Livery-street, 
and in Colmore-row, including the erection ot 
the loading island, at an estimated cost of 
£13,183, and also that, subject to Council 
Minutes Nos. 24,990 and 25,296, the Finance 
Committee be instructed to borrow or other- 
wise provide the necessary money.” 


Town Planning. 
The following town planning progress in 
England and Wales is recorded :— 
Scheme submitted (Stage C).—Yorkshire 
(W. Riding}, Leeds T.C. (No. 6). 
Draft ~ sles adopted —“, B.B.B.).— 
C 


Staffordshire, Stoke-on-Trent . (Eastern 
No. 1). 
Preliminary Statements submitted (Stage 


B).—Middlesex, Enfield U.D.C.; Stafford- 
- we tenia RD ern Area) ; 
urrey, som D.C. essington) ; 
Sussex, Hove T.C. aes 
Resolutions received (Stage A).—Lanca- 
shire, Wigan T.C.; Oxfordshire, Headington 
R.D.C.; Southampton, Southampton T.C.; 
New Forest RD.C. (Southampton T.C.); 
Sussex, Worthing T.C. (No. 4). 
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NEW CINEMAS 


Aberdeen.—Messrs. A. Marshal] Mackenzie, 
Son and Clement George, architects, 173a, 
Union-street, Aberdeen, have prepared plans 
for a new 2,200 capacity super-cinema to cost 
about £80,000, for Aberdeen Picture Palaces, 
Ltd., on the site of the company’s existing 
electric theatre in Union-street. 

Bishop’s Stortford.—Mr. A. M. Allan- 
Hallett, F.1.A.A., of Newport, Essex, has pre- 
pared plans for the new cinema in South- 
street. The building contract has been 
awarded to Messrs. F. non and Sons, Ltd., 
Bishop’s Stortford. 


Burton-on-Trent.--Plans have now been 
passed for the new “ Picturedrome’’ pro- 
posed for Curzon-street, to hold 2,000. The 
architect is Mr. John Fairweather, 
F.R.1.B.A., 182, Trongate, Glasgow. 


Christchurch.—A company has been formed 
for the erection of a cinema. Mr. T. A. 
Spittle, 184, Old Christchurch-road, Bourne- 
mouth, is connected with this scheme. 

Doncaster.—A scheme for alterations to the 
Grand Theatre, Doncaster, has been prepared 
by Messrs. Walker and Tho n, 
FF.R.I.B.A., of Carbon-chambers, Hallgate, 
Doncaster. 

Glasgow.—It is understood that the Para- 
mount Company’s new Glasgow cinema will 
be on a site in Renfield-street, on the corner 
of West Regent-street. There is to be ac- 
commodation for 3,000, and the cost may be 
£300,000. The architects to the company 
are Messrs. F. T. Verity and Beverley, 7, 
Sackville-street, London, W.1. 

Matlock.—A contract for the reconstruction 
of Cinema House, Matlock, has gone to 
Messrs. John William Wildgoose and Sons, 
Ltd., Industrial Works, Matlock. 

Mile End-road.—_The ‘‘La Boheme” 
Cinema is to be rebuilt by Messrs. Bridge and 
Co., Effra-road, Brixton, S.W. Plans were 
prepared by Messrs. Culpin and _ Bowers, 
tF_.R.1.B.A., 3, Portsmouth-street, W.C.2. 


Rochdale.—Messrs. Drury and Gomersall, 
Imperial Buildings, Oxford-road, Manchester, 
are preparing plans for extensions and 
modernisation of King’s-road Cinema, King’s- 
road. 

Stafford —Mr. A. W. Shore, The Bun- 
galow, Stow Heath-lane, Wolverhampton, is 
the architect for the erection of a new cinema 
and shops on Stafford-street, Brewood, near 
Stafford. 

Stockport. — Mr. Peter Cummings, 
A.R.LB.A., 27, King-street West, Manches. 
ter, has been appointed architect for the 
alterations for cinema purposes to the Stock- 
port Hippodrome, St. Petersgate, for the 
Associated British Cinemas, Ltd. No con. 
tracts have yet been placed. 

Sunderland.—Messrs. W. and T. R. Mil- 
burn, FF.R.1I.B.A., 19, Fawcett-street, Sun- 
derland, are to prepare plans for the proposed 
new cinema at Alexandra-road, Grangetown. 
Mr. David Hashman, of North Shields, is con- 
cerned in the promotion of this scheme. 


Todmorden.—A new cinema to be known as 
“The Olympia ”’ is to be erected on the out- 
skirts of Todmorden, to seat 1,200. The 
architects are Messrs. Aspen and Johnson, 
104, Manchester-road, Burnley. Contracts 
have not been let. 

Uxbridge—A contract for the new 
“* Regal’ theatre, to be erected in High- 
street for Mr. D. A. Abrahams, 25, Shaftes- 
bury-avenue, W.1 (Mr. E. Norman-Bailey, 
66, High-street, Maidenhead, Berks., archi- 
tect), has been let to Mr. L. F. Richardson, 
12, Mount Ephraim-road, Streatham, 8.W. 


Wednesbury.—A contract for the recon- 
struction of the Rialto Cinema (Messrs. Satch- 
well and Roberts, LL.R.I.B.A., New-street, 
Birmingham, architects) has gone to Messrs. 
J. E. Parsons and Co., Birmingham. 

Whitton.—Mr. Raymond Ward, F.S.I., 
F.LLA.A., 107, Uxbridge-road, W.5, is archi- 
tect for a cinema to seat 1,620 persons on a 
site at Hounslow-road, Whitton. The pro- 
moters are Messrs. Buckett and Pead. The 
Twickenham B.C. have passed the plans. No 
contracts have yet been let. 
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PATENTS 


APPLICATIONS PUBLISHED. 
348,663.—E. F. Sdrensen and N. E. E. 
S6rensen: Dressing of timbers in edge- 
trimming or edging machines. 
348,523.—J. Lightfoot: Apparatus for elec- 
trically heating rooms and _ buildings. 


348,549.—F. T. Walker: Building construc- 
tion. 


548,550.—J. Stone and Co., Ltd., J. F. 
Vidal, and E. G. Rowledge: Air treating or 
conditioning means for ventilating installa- 
tions. 


348,609.—F. Fidler and R. G. McLeod: 
Bodies in the form of slabs, blocks, posts, or 
bricks. 

548,720.—Carrier Engineering Co., Ltd.: 
Ventilation systems. 

348,828.—Callender’s Cable and Construc- 
tion Co., Ltd., and F. D. Larcombe: Slabs 
of concrete. 

348,831.—Dr. K. Daeves: Method of manu- 
acturing highly strainable structures. 

348,855.—B. Bauer: Reinforcement for 
concrete columns. 

3548,928.—_W. J. Davy: Method of and 
means for sound-proofing the surfaces of ceil- 
ings, walls, and partitions. 

Note.—Period for opposition expires July 
28, 1931. 


NEW COMPANIES 


Tue particulars quoted below have been 
compiled by Messrs. Jordan & Sons, Ltd., 
Company Registration Agents, of 116 and 
117, Chancery-lane, W.C.2, from the docu- 
ments available at the Companies’ Registry. 


Epwarp Brpcoop anpD Co., Lrp. (257,118). 
Registered June 15. Structural engineers 
and steel and iron merchants, carried on at 
Lloyds Bank-chambers, Vicar-lane, Leeds. 
Nominal capital, £1,000. 

NutsouRNE Brickworks, Lrp. (257,126). 
Registered June 15. Nutbourne Brickworks, 
Nutbourne, near Chichester, Sussex. Manu- 
facturers of and dealers in bricks, etc. Nomi- 
nal capital, £2,500. 


W. H. Froop anp Co., Lp. (257,133). 
Registered June 15. Constructional engi- 
neers and engineering contractors, etc. 
Nominal capital, £1,000. W. H. Flood, 50, 
Ecclesall-road South, Sheffield. 


ArtTHUR Sanpers, Lrp. (257,104). Regis- 
tered June 15. Builder and contractor. At 
Coffee Tavern-lane, Rushden, Northants. 
Nominal capital, £5,000. 


Vastus Grip Trap Dervetopment, Lr. 
(257,112). Registered June 15. Sanitary 
and other engineers, etc. Nominal capital, 
£1,500. E. A. Gatehouse, Saxley Hil] Barn, 
Horley. 


JOINTLESS CoMPOSITION FLooRING Co., Lp. 
(257,037). 143-7, Camden-road, N.W.1. 
Registered June 11. Jointless composition 
flooring contractors, etc. | Nominal capital, 


£100 


WreraL Timper Co., Lp. (257,048). 
Registered June 11. Timber merchants, 
general contractors and builders. At West 
Kirby. Nominal capital, £1,000. G. E. 
Hughston, 56, South-road, West Kirby. 


J. H. Broapuurst anp_ Son, Lap. 
(257,066). Registered June 12. Builders 
and contractors, etc. Nominal capital, 
£1,000. L. B. Broadhurst, 6, Brackley- 
avenue, High-lane, Burslem, Stoke-on-Trent. 


Quatiry Contracts, Lp. (257,019). Regis- 
tered June 10. ‘‘ Arnforth,” Cannon-hill, 
Southgate, N.14. Builders, decorators, fur- 
nishers, etc. Nominal capital, £4,000. 


Tare aND Gorpon (1931), Lrp. (257,074). 
Registered June 12. Constructional engi- 
neers and contractors. At Crumpsall, Man- 
chester. Nominal capital, £1,500. 

RK. J. Jewett anp Son, Lrp. (257,021). 
Registered June 10. Builder and contractor. 
At City-road, Dunkirk, Nottingham. Nominal 
capital, £5,000. 
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PROPOSED NEW BUILDINGS & OTHER WORKS* 


ln these lists care is taken to ensure the accuracy of the information given, but it ma 
nsibility of commencing work before plans are finally 
at the time of publication have been actually com- 


occasionally 


Abbreviations: T.C. for Town Council; U.D.C. for Urban District Council; R.D.C. for Rural 


District Council; E.C. for Education Committee ; 


B.C. for Borough Council;. P.C. for Parish Council ; 


M.H. for Ministry of Health; M.T. for Ministry of Transport; C.B. for County Borough; B. of E. for 


Board of Education ; M.W.B. for wars ed Board; Borough Surveyor, B.S. ; 
lerk, C.; 
County Surveyor, C.S.; Surveyor, S.; Engineer, E. 


Engineer, B.E.; District Surveyor, D-S. ; 


Accrington.—F. Harrison, F.R.1.B.A., Willow-st., 
architect for extensions .in King-st., to ambulance 
drill hall, for local branch of St. John Ambulance 
Brigade. 

Ashington.—U.D.C. proposes another 100 houses. 

Atherstone,—R.D.C. propose 70 houses. 

Ayr.—Halls for Free Church of Scotland are 
to be erected in George-st. : d 

Becontree.—L.C.C. granted J. G. Tilley lease in 
Green-lane for shop and garages. | : 

Belper.—U.D.C. to erect 54 houses in Whitemoor- 
lane at £26,445. T. Fenn, 8. : 

Bethesda.—U.D.C. propose housing scheme. Plans 
by R. J. Hughes, A.R.I.B.A., Briton Villa, Lian- 
fairfechan. is 

Bexhill.—T.C. approved: 7 cottages, Ninfield-rd., 
E. Bunce, for ‘I’. Wallis; additions to British 
Legion Club, Meads-av., J. E. Maynard, - Little 
Common. branch British Legion; church hall, 
Wickham-av., 8S. F. Johnson, for Rev. D. Thompson 
and trustees; Church of St. Augustine, Cooden- 
drive, W. H. R: Blacking, for Parochial Church 
Council of St. Barnabas. . 

Billingham-on-Tees.—U.D.C. propose 16 two-bed- 
roomed cottages. : 

Billinge and Winstan‘ey.—U.D.C. to build “12 
houses. ) : 

Birmingham.—Gas Committee recommend appli- 
cation to M.H. for sanction to borrow £125,000 for 
supply of gas mains and services.—Electric Supply 
Committee recommend £27,747 incurred for (a) 
reconditioning of Summer-lane station; (6) con- 
verting plant, and (¢) sub-station buildings.— 
General Purposes Committee recommend develop- 
ment of island site—High-st., Martineau-st. and 
Union-st.—and that Committee be instructed to 
advertise for tenders for development.—Public 
Libraries Committee recommend, subject to 
approval of B. of E., proposed sale of 105 sq. yds. 
of land fronting to Shirley-rd., Acock’s Green.— 
Watch Committee recommend, subject to approval 
of Home Secretary, for erection of six houses on 
Daisy Farm estate at £2,612. Also six houses op 
Weoley Castle Farm estate at £2,600, together with 
scheme for reconstruction. of Holyhead-rd. police 
station and the conversion of two adjoining houses 
into single men’s living quarters, at £6,500.— 
Scheme for extension of sub-fire station at Perry 
Barr for additional housing accommodation at 
£5,450 to be approved.—Education Committee 
recommend, subject to B. of E. and M.H., land 
on Weoley Castle Farm estate be used for school 
site—Proposal to erect elementary school on 
Weoley Castle Farm estate at £27,000 been 
approved.—Subject to B. of E. and M.H., proposed 
structural alterations at City-rd. Council school be 
approved at £5,700.—E.C. to purchase land and 
house, ‘‘ Glasfryn,”’ at Towyn, and adapt for pur- 
poses of summer school at £3,000.—Extension and 
improvement of pavilion at Waverley-rd. secondary 
school playing fields at £600 proposed by E.C.— 
Two temporary classrooms at Ryland-rd. Council 
school for #E.C.—Public 4*Assistance Committee 
recommend, subject to approval of M.H., scheme 
for. modernisation of buildings and. renewal of 
engineering services at Western House Institution 
be approved at_ £46,700. g 

Blackburn.—E.C. decided, subject to approval of 
B. of E., alterations be carried out at Accrington- 
rd. Council school at 24,600. : 

Blackpool.—H. Wade. architect, 4, Birley-st., pre- 
paring. plans’ for branch banking premises in 
Lytham-rd., for Union Bank of Manchester, Ltd., 
York-st., Manchester. 

Blyth.—_L.N.E.R. Cottage Homes and Benefit 
Society seeking site for houses. ; 

Bournemouth.—T.C. approved:—alterations and 
additions, Tralee and Tralee Annex, St. Michael’s- 
rd., Tralee (Bournemouth), Ltd.; additions, St. 
John’s parish hall, Vicarage-rd., Church Council ; 
football stand, Dean-court, King’s-pk., Bournemouth 
and Boscombe Football Co., Ltd.; 16 houses, Bank- 
side and Winston-rds., R. Straker; 2. pairs of 
houses, Claremont-av., 8. G. Ward; 3 shops with 
living accommodation, junction of Charminster and 
Maxwell-rds., —- Arion; parish hall, Burleigh-rd. 
site, the Vicar and Churchwardens. : 

Bradford.—Alterations to ‘‘ Reservoir Tavern,” 
Keighley, for Bentley’s Yorkshire Breweries, Ltd., 
146, Leeds-rd.; Bradford. ’ 

Bridgwater.—T.C. to enter into provisional agree- 
ment to acquire extensive properties in’ North-st. 
and Mount-st. for extension of Town Market. 

Burton Latimer.—R. J. Williams, F.R.1.B.A., 
Parkstile-chams., Market-st., Kettering, architect 
for extensions to factory for Coles’ Boot Co., Ltd. 

ape St. Edmunds.—Further sketch plans for two 
schools on Grove Park estate for 440 boys and 440 
girls were produced by Mr. Mitchell, to E.C. 

Carlton (Notts).—U.D.C. to erect. pavilion on 
cricket. ground at £1,300. J. A. West, S. 
Castleford.—U.D.C. propose pumping station. 
Chelmsford.—T.C. considering sites for housing.— 
E. submitted to E.C. sketch plans of mixed senior 
school and mixed junior school at Lady-lane. The 
senior school will accommodate 720 scholars and 
junior 300. 





*Sze also List of Contracts, Competitions, etc. 


Borough 


Town Clerk, T.C.; County Engineer, C.E.; 


Chesterfield.—County E.C. are to proceed with 
wing at Chesterfield Technical College. 

Coventry.—Erection of new casual wards in place 
of improvements at existing London-rd. Institution 
recommended by Public Assistance Commitice. 

Daventry.—R.D.C. proposing site at Helidon for 
houses. 

Doncaster.—Corporation have in hand scheme ta 
build another thousand houses. 

Doncaster.—Warwicks & Richardsons, Ltd., 
brewers, Northgate, Newark, proposing to rebuild 
** Cheshire Cheese ” hotel, Wheatley-lane. Plans by 
Wilburn & Atkinson, Exchange-bldgs., Market- 
place.—Wilburn & Atkinson, Exchange-bldgs., 
Market-place, architects for extensions to printing 
works in Scot-lane for Chronicle Printing and 
Publishing Co. 

Doncaster.—Yorkshire Institution for Deaf and 
Dumb acquired site for buildings at £160,000. 

Dublin.—Plans approved by City Architect: 46, 
Main-st., Donnybrook, alterations, for National 
Bank, Ltd.; Griffith-av., 16 houses, L. P. Kinlen; 
St. Mary’s National schools, Haddington-rd., 
sanitary annexe, for Sisters of Holy Faith; Mary. 
st. picture house, gallery, operating-box, etc.; 
fa. Dolphin’s Barn, shed, for Concrete Products of 
Treland. 

Dudiey.—Board of Management, Guest Hospital 
and Eye Infirmary, to proceed with further exten- 


sions. Plans prenared by H. T. Butler, F.R.LB.A.. 
Priory-st. Cost £30,000. 

East Cowes (I. of W.).—U.D.C. to bnild 16 
houses, 


Edinourgh.—Alterations and additions at Cock- 
burn Hotel, Cockburn-st., for Cockburn Hotel 
(Edinburgh) Co., Ltd. Architect, J. Bowhill 
Gibson, 30, Rutland-sq.—Reconstruction, etc., for 
W. & R. Chambers, Ltd., publishers. Architect, 
S: Kaye, 14, Hill-st. 

Edmonton.—U.D.C. approved:—Chamberlain & 
Willows, factory, Pretoria-rd.; P. Bender, 56 houses, 
Monmonth-rd. and Densworth-grove; G. W. New- 
man, 17, houses, Dorchester-av.; G. W. Newman. 
16 houses, Hester-rd.; R. Barber, alterations, 140, 
Fore-st. 

Egham.—Recently, A. FE. Marshall, an_ in. 
spector of the Minister of Health, held an inquiry 
at the Council Offices, Chertsey, into the applica- 
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tion of the Urban Council to borrow £40,500, for 
works of sewage disposal. 

Eltham.—Mr. G. Downs, builder, Green Lane, 
S.E.9, proposes houses on new estate to west side 
of Green-lane, Eltham. 

Epsom.—Surrey C.C. recommended carrying out 
at Epsom Institution works of adaptation, altera- 
tion and rebuilding at £8,250. 

Falkirfs.—Plans passed for swimming baths for 
Council. Burgh Architect, McWilliam Gibson, C.E., 
Arnotdale, Camelon-rd. Cost £19,000. 

Farnham.—R.D.C. approved :—house, 
Normandy, for F. E. Ashley. 

Farnworth.—F. Thorpe, F.R.I.B.A., architect, 
Union Bank-chams., Church-lane, Oldham, prepared 
plans for alterations and improvements to St. 
Peter’s Church of England Schools. 

Filey.—Additional accommodation proposed to 
Ravine Hall. Edward Clough Tasker, architect, 
Harcourt-chams., St. Nicholas Cliff, Scarborough. 
No contract let. 

Fleetwood.—E.C. recommended that County E.C. 
to enter into negotiations with Fleetwood Estates, 
Lid., for purchase of site for school for Fleetwood- 
rd, district. 

Fleetwood.—T.C. to erect pavilion at golf course 
at £6,500.—E.C. propose adapting buildings near 
to Grammar School for technica! school purposes. 

Gateshead.—R. H. Duns, 1, Mosley-st., Newcastle, 
appointed quantity surveyor on new baths for 
Corporation. 

Gateshead.—T.C. approved: Davison & Wood, 
alterations, Beaconsfield Hotel, Askew-rd.; J. W. 
Cameron & Co., Ltd., alterations, Shipcete Hotel, 
Sunderland-rd.; J. Rowell & Son, Ltd., alterations 
at Prince Consort Hotel, Prince Consort-rd.; Mr. 
W. L. Reed, 6 semi-detached houses, Windermere- 
st.; J. Sutton & Son, 10 semi-detached houses on 
the Field House estate; Vicar and Churchwardens, 
vestries at St. James’s Church, Park-rd. 


Gateshead.—Town Improvement Committee ap- 
proved plans by J. Taylor, of Studley-gardens, Low 
Fell, for 14 houses in Saltwell-rd, 

Glasgow.—Alterations and additions, East Vale- 
drive. Architect, J. G. Aitchieson, 170, Hope-st.— 
Garage at Foulis-lane. Walker, Hardie & Smith, 
architects, 180, Douglas-st.—Extensions to work- 
shops for Blinded Sailors and Soldiers at Queen’s- 
crescent. Architects, R. J. Walker, Hardie & 
Smith, 180, Douglas-st. 

Glasgow.—Plans passed for reconstruction, etc., 
scheme on the Arlington Baths, Arlington-st. 
Architect, A. Hislop, 124, St. Vincent-st.—Plans 
passed for reconstruction scheme for A. & J. 
Ferguson, Ltd., 57 to 67, Union-st. Architects, F. 
Burnet & Boston, 180, Hope-st—New workshop at 
Netherfield-st., Dennistoun, for Colloid Products, 
Ltd.—Plans passed for gymnasium for National 
Committee of the Training of Teachers, at Train- 
ing Centre, Jordonhill. Architects, A. Balfour & 
Stewart, 110, Blytheswood-st. 

Gravesend.—T.C. approved: H. I. Smith. 10 
houses, The Fairway, W.-E. & H. FE. Thomas, Ltd.; 
G. FE. Clay, warehouse at Brewhouse-yd. 

Hailsham.—R.D.C. _ approved: Additions to 
* Railway nn,” Station-rd., Hailsham. Tamplin 
& Sons, Ltd.; 4 lock-up garages, Station-rd., 
Heathfield; 5 bungalows, Leap Cross, Hellingly, 
G. E. Martin. 

Harefield.—Middlesex 
sanatorium, at £206,177. 


Hartley Wintney.—R.D.C. to consider plans and 
lay-outs for 14 houses at Crondall; 12 at Hartley 
Wintney ; 6 at Crookham; and 8 at Odiham. 


Haslingden.—Extensions to Church of England 
School. Plans by F. Thorpe, F.R.I.B.A., Union 
Bank-chams., Church-lane, Oldham. 

Hayes.-—U.D.C. made application to M.H. for 
sanction to £260,000 for scheme of sewerage and 
sewage disposal for district. Plans passed: 
Amended detail lay-out, 22 houses, section 1; detail 
lay-out, section 4, 168 houses; Grange Farm estate, 
Taylor, Woodrow, Ltd.; 5 houses, Silverdale-rd., 
Universal Music Co.; extensions, Barclays Bank, 
Ltd., Station-rd., for Barclays Bank, Ltd. 


Hemel Hempstead.—R.D.C. received M.H. sanc- 
tion to purchase sites for proposed housing scheme. 


Hendon.—Plans passed: 93 houses, Highview- 
gdns., Edgware, C. B. Heygate; 7 houses, Rane- 
lagh-drive, Edgware, J. E. McCormick; 8 houses, 
Longfields-av., Hendon, W. Bradshaw & Sons; 
4 houses, Parkside, Mill Hill, F. Parvin, Ltd.; 35 
houses, The Greenway, Hendon, W. F. Thorpe; 
14 houses, Hendon-way, J. Laing & Son; 5 houses, 
Gloucester-gdns., Golders Green, Bennett & James; 
4 shops and flats, The Mall, Edgware, Welch, 
Cackemailee-Day & Lander. 

Hetton (Co. Durham).—U.D.C. applied to M.H. 
for sanction to erect 100 two-roomed houses in 
Houghton-rd. 

Hitchin.—Herts C.C. decided to provide addi- 
tional infants’ school on Wilshere-Dacre school 
site, and to acquire fresh site in Sunnyside area 
to erect additional infants’ school. 

'ford.—T.C. approved:—L. W. Robinson, 8 shops 
and dwellings, Eastern-av.; J. Aldridge, 32 houses, 
1-32, Park View-gardens, Woodford-av.; T. Anders, 
3 shops and dwellings, 7-9, Loxford-parade, Ilford- 
lane; T. Anders. 7- houses, 64-76, Vaughan-gardens ; 
Hammond & Miles, alterations, 133a, High-rd.; 
P. G. Ashton, 18 houses and garages, 14-48, Vista- 
drive; G. F. Siegerts. 8 houses, Falmouth-gardens ; 
Haines & Warwick, Ltd., 8 houses, Tomswood-hill ; 
A. Smith, additions, 27 and 64, Kenwood-gardens ; 
and 26 houses and garages, 127-141 and 122-156, 
Glenwood-gardens; E. Glenny & Son, 10 houses 
and garages, ‘307-315 and 316-324, Henley-rd.; and 
2 houses, 1a and 3a, South Park-rd.; W. Wakeling, 


Station-rd., 


C.C. proposes to rebuild 
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18 houses, 35-69, Campbell-av.; Baskett & Brown, 
5 houses and garages, Redbridge-lane; G. F. Sie- 
werts, 8 houses, 1-8, Moss-ter., Mossiord Green; 
A. E. Symes, Ltd., alterations, 8, Park-av.; W. L. 
Thompson, 6 houses, 1-11, Thornton-rd.; Storrar 
& Hunt, alterations, 68-70, Righ-rd. ; G. Baines & 
Son, additions, U.M. schools, Kastern-av. 

Johnstone.—240 houses at Cartside huusing estate. 
Borough Architect, W. B. Mitchell. 

Kettering.—The following plans were passed: 
Cc. W. Asbrey, for tool shed, Northampton- 
rd.; O. P. Drever & Son, Ltd., for house 
with shop, Bati-rd.; W. Loake, for house, 
George-st.; Bagshaw & Herod, for additional petrol 
pump, Stamford-rd.; F. Payne, for alterations to 
drainage of house, Rockingham-rd.; New Cransley 
Iron & Steel Co., Ltd., for house, Northampton-rd. ; 
Messrs. Phillips & Slow, Ltd., for 2 houses, St. 
Peter’s-av.; Miss C. Stockburn, for conservatory, 
8, The Headlands; the Fuller Chapel Trustees, for 
2 lock-up shops, Gold-st. (amended plan); F. G. 
Barlow, for drainage of 2 houses, Carlton-st. 

Kidderminster.—T.C. approved: Joules & Son, 
alterations, ‘‘ Royal Oak Inn,” George-st.; Kidder- 
minster Poor Law Institution, corridor, 1, Sutton-rd 

Lancaster.—T.C. approved: 4 houses, Sibsey-st., 
R. L. Dilworth; tennis pavilion, Sunnyside, Cen- 
tenary Tennis Club. 

Leamington Spa.—Leamington Slum Clearance, 
Ltd., informed '!.C. of immediate erection of 54 
houses.—Plans passed: extension, factory, Tach- 
brook-rd., H. Griffith & Sons; transformer sub- 
station, Lockheed Hydraulic Brake Co., Tachbrook- 
rd., for Leicestershire and Warwickshire Electric 
Power Co. 

Letchworth—At the meeting of the General 
Purposes Committee the following plans were 
approved: D. Rogers, bungalow, Station-way; 
G. Passey, garage, 230, Nevelis-rd.; F. C. Barratt, 
studio, 100, Icknield-way; Madonna Institute, Ltd., 
rest and recreation shelter, Gernon-rd.; J. S. 
Howorth, house and garage, Hitchin-rd.; Dent & 

Sons, storm-water sewer, Works-rd. 

Lewisham.—W. T. Champion & Son, Peckham 
Rye, 8.E.15, are to build 13 houses at Holmesley 
and Grierson-rds. B.C. approved plans. 

Liverpool.—M.H. sanctioned £2,902 in respect of 
installation of electric lighting at Cottage Homes, 
Fazakerley, and a lift at Kirkdale Homes. 

Liverpoo!l.—Plans passed :—shop premises, 188-192, 
Lendon-rd., Quiggin & Gee, for Central Equipment, 
Ltd.; baptistry, St. Michael’s Church, West Derby- 
rd., F. X. Velarde, for Rev. James Norris; shop- 
store premises, 221-225, Walton-rd., and 20-24, Croy- 
lands-st., Walton, Reginald W. Jackson, for Luke 
Parkinson; stadium building, St. Paul’s-sq., Ken- 
mure Kinna, Stadium (Liverpool), Ltd.; store 
building, Craven-st., R. O. Jones, for T. J. Hughes ; 
12 houses with garages, Beaconsfield-rd., 8. A. 
Kelly, for J. Hughes; 158 houses, off Lomond-rd., 
J. B. Bramwell, for J. H. Riding; 8 houses, 
Stockville-rd., T. Wainwright & Sons, for D. 

; Rew church, Sedgemoor-rd., Quiggin & 
Gee, architects; store building, 27-29, Redcross-st., 
T. Wainwright & Son, for David Jones & Co., 
Lid.; 34 houses, Guernsey-rd., and 16 houses, 
Portlet-rd., L. Hughes, for Boughey Bros.; 
addition in front of church, 35, Kensington, W. E. 
Claessen, for Seventh Day Adventist Union, Ltd.; 
store building, Bridgewater-st. and Watkinson-st., 
Gilbert Frazer, for Coggins & Griffiths; new clinic, 
Townshend-av., for Corporation; waiting-room and 
public convenience, Woolton-rd., corner of Mather- 
av., for Corporation; 6 houses, Wharncliffe-rd., 
A. E. Shennan, for Sergent & Co., Ltd.; 8 houses, 
Childwall Bank-rd., T. Jones, builder; 7 houses, 
Wyrescourt-rd., E. Russell-Taylor & Son, for P. 
Brandreth; 8 houses, Bellamy-rd., Walton, A. P.~ 
Foden, for J. Colquhoun; church and parish hall, 
Mather-av., corner of Booker-av., Morter & Dobie, 
architects; public relief station, Spekerd., for 
Corporation; new church, Broad-lane, corner of 
Lorenzo-drive, B. A. Miller, for Liverpool Diocesan 
Board of Sites and Buildings; 8 lock-up shops and 
assembly hall and library, Prescot-rd., Old Swan, 
for the Corporation; 24 houses, Wharncliffe-rd., 
A. E. Shennan, for Sergent & Co.; addition to 
synagogue, 321, Smithdown-rd., J. Worthington, for 
Trustees of the Hyman & Freda Graff Institute. 

London (Bermondsey)—L.C.C. recommend bor- 
towing by B.C. of £8,605 for housing in Horney- 
lane and £2,230 for same in Rotherhithe-st. 

London (Bermondsey).—B.C. to erect party wall 
at Neckinger depot at 2£637.—Council to purchase 
248-252, Rotherhithe-st. and site in Flockton-st. for 
housing purposes.—Council to apply for £5,302 for 
Almond-rd. sub-station—Plans for 50 flats in 
Pages-walk and 24 flats. Elgar-st., and urinal at 
Pageants Stairs approved. 

_ @ity).—L.C.C. recommend £62,732 to- 
wards widening by City Corporation of Queen 
Victoria-st., E.C. 

London (Finsbury).—L.C.C. sanctioned borrowing 
by B.C. of £13,237 for repaving works. 

_ London (Hackney).—L.C.C. to spend £149 on re- 
nen after fire at Rushmore-rd. L.C.C. 
school. 

London (Lambeth).—B.C. proposing men’s con- 
venience at Vanxhall-pk. at £316—Plans passed: 
E. W. Wallis, additional garages, rear 19-25. Herne- 
hill: E. W. Wallis, workshops, Pilgrim-hill and 
Anckland-hill. 
_ London (Lewisham)—L.C.C. recommend borrow- 
ing by B.C. of 222.820 for housing at Grove Park. 
_ London (Paddington).—B.C. recommend £427 for 
improving two greenhouses at Willesden-lane 
cemetery. 

London (Poplar).—L.C.C. purchase more property 
in West Ferry-rd. area for housing. 
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_ London (Southwark).—L.C.C. recommend borrow- 
~_ oF B.C. of £20,485 for sewer reconstruction 
orks. 
London (Stepney).—L.C.C. given consent to bor- 
rowing by B.C. of £21,110 for housing purposes. 
Market Bosworth.—K..C. approved :—12 houses 
at Ratby, Shipman & Son. 
Malvern.—Barnards Green estate, new road to be 
laid out and residences to be erected. J. Norman 


Harber, A.LA.A., architect, 56, Edmund-st., 
Burmingham. 

Merlins Bridge.—Plans prepared for improvements 
to bridge. 


Middiesbrough.—T.C. approved: Building, corner 
of Linthorpe-rd. and Garden-st., Marks & Spencer, 
Ltd.; 8 houses, Newstead-rd., Byelands-st. and 
Lothian-rd., G. B. Long (Builders), Ltd.; 20 houses, 
between Lytton-st. and Saltwells-rd., Middlesbrough 
Estate, Lid.; 6 houses, Lansdowne-rd., 8. & LK. 
Lowe; alterations at chapel, Trustees of the Cen- 
tenary Church, Market-pl.; 20 houses, Clepstone-av., 
W. Robinson. . 

Mitcham.—U.D.C. approved: Jason Ive, shop 
premises, Leonard-rd.; J. Brown, addition to office, 
and lock-up garages, Manor-rd.; J. Sands, houses, 
Mitcham-grove. 

Morpeth.—U.D.C. proposes 30 houses at Pegs- 
wood and 40 at Widdrington Station. Plans by J. 
Atkinson, 7a, Bridge-st. Tenders invited. 

Navestock (Essex).—Sale of work held for pur- 
pose of raising funds in connection with parish 
church restoration scheme. 

Newcastie-unaer-Lyme.—!'.C. approved plan for 
por oad sub-station on Clayton-rd. housing 
estate. 

Newcastle-on-Tyne.—Alterations to business pre- 
of Sopwith & Co., Ltd., 60, Northumberland- 
8 


Newcastle-on-Tyne.—C.C. to consider additional 
accommodation at Barrasford Sanatorium at £9,225. 
_Newcastle-on-Tyne.—City Council proposes exten- 
sions to Canning-st. and Walker-gate Council 
schools. Plans by City Architect. Tenders invited. 
Newcastle-on-Tyne.—J. Oswald & Son, 2, Wors- 
wick-st., architects for shops and houses in Gallow- 
gate, owned by Locke, Blackett & Co., Litd— 
A. K. Tasker, Trinity-bidgs., New Bridge-st., pre- 
pared plans for additions to residence, Glendinin, 
Jesmond Park-rd.—Extensions to Carrick’s bakery 
by S. Miller, 17, North-st., Newcastle, from plans 
by Marshall & Tweedy, Mervyn House, Pilgrim-st. 
—Armstrong, Whitworth & Co., Ltd., engineers, 
propose boiler-house. _ 
orthampton.—Additions to premises of Pru- 
dential Assurance Co., Ltd., St. Giles-sq., Northamp- 
ton. Plans by company’s architect. 

North Witchford.—R.D.C. to build 12 more houses 
at Wimblington 

Northwood.—Plans approved by U.D.C.: Trans- 
former house, off Northwood-way, Northwood, 
Northwood Electric Light & Power Co., Ltd. 

Notts.—E.C. to build new buildings for Toton 
and Nuthall. 

Nuneaton.—T.C. approved :—H. Grove, 11 houses, 
Camp Hill-rd.; W. Smith, alterations to picture 
theatre, Short-st., Stockingford; T. Willars, 4 pairs 
houses, Lutterworth-rd.; Varney & Oughton, 5 pairs 
houses, Bulkington-lane. 

Paisley.—Halls for Good Templars, corner of 
New and Old Sneddon-sts. Architects, Cook & 
Hamilton, 9, Gilmour-st. ; 

Pontefract.—Hustler & Taylor, architects, pre- 
en plans for alterations and adaptation of 

ing’s School premises. 

Pontefract.—R.D.C. propose 48 houses. Surveyor, 
J. E. White. 

Poulton.—Lancs E.C. propose £2,760 for further 
extensions to grammar school. 

Preston.—C.B. approved: A. Bamford, for J. E. 
Hainsworth, additions, 209, Blackpool-rd.; J. F. 
Simpson, for Corporation, eleciricity sub-station, 
Savoy-st.; H. Heaton & Son, for W. McCann, 
warehouse and garages, Havelock-st. 

Reading.—Alterations to public-house premises in 
Caversham-rd., for H. . Simonds, brewers, of 
67, High-st., Oxford. Plans prepared at company’s 


‘Reading.—B. of E. approved E.C.’s proposal - to 
enlarge Tilehurst Norcot school.—Chief Education 
Officer submit sketch plans prepared for alterations 
and additions to George Palmer and E. P. Collier 
schools at £1,492 and £4,535. 

Reigate.—T.C. approved: T. Braddock, meeting 
hall, Cromwell-rd., Redhill, Reigate Divisional 
Labour Party; F. M. Kirby, rebuilding ‘‘ The 
Tower,” High-st., Redhill, for Courage & Co. 

Renfrew.—Pattern store and offices at Porterfield, 
for Babcock & Wilcox, Ltd. | i 
we: (Yorks).—No architect yet appointed 
or . 


Romford.—R.D.C. approved: 4 houses, Corbets 
Tye-rd., Upminster, H. W. Wire; 6 houses, Ingre- 
bourne-gdns.. Cranham, Upminster Estates, Ltd.; 
4 houses, Eversleigh-gdns., Cranham, Upminster 
Estates, Ltd.; 10 houses, Southview-drive, 
Upminster, F. C. Bennett; 19 houses. Bridge-av., 
Upminster, F. J. Vincent; 6 houses, Melstock-av., 
Upminster, 8. G. Worsfold. 

Rotherham.—Corporation proposing to purchase 
land between St. Jolin’s-rd. and Cranworth-rd. for 
510 houses. " 

Rothwell (Yorks).—T.C. to erect slipper bath 
block in Queen-st.—R.D.C. to acquire premises, 
Oulton-lane, for central clinic, at £1,500.—U.D.C. 
erecting swimming baths in Oulton-lane. 

Royton.—Plans approved by B. of E. for altera- 
tions and extensions at infants’ and junior schools. 
Architect. F. Thorpe. F.R.I.B.A.,- Union Bank- 
chams.. Chnrch-lane, Oldham. 

Ruislin—Plans approved: Two pairs — semi- 
detached houses, Eastcote-rd., A. V. Low, Ltd.; 
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block of houses, Deane Croft-rd., T. F. Nash, Ltd.; 
2 bungalows, garages and 13 detached houses and 
garages, Old Hatch Manor, A. E. Prowting. 

Salford.—T.C. to eo M.H. for £1,200 for 
public conveniences in dley-pk.—Application to 
be made to M.H. for sanction to borrowing £75,762 
for 138 flats at Wheater’s Field, Bronghton, also 
£4,000 for Hope Hospital; and £645 for hot-water 
heating at_ ‘footal-drive Councif scnooi.—Public 
Assistance Committee to expend £600 in connection 
with boundary wall between land at Old People’s 
Homes, Pendleton, and L.M. and 8.R.—Electricity 
Committee to borrow £2,120 for erection and equip- 
ment of sub-stations in Salford and Prestwich. 

Scarborough.—Corporation propose 124 houses on 
Northstead estate. _ 

Shefheld.—T.C. received M.H. sanction to £28,550 
for purchase of land and property in Norfolk-st., 
Surrey-st. and Tudor-pl.; £35,750 for streets and 
sewers, Shiregreen estate; £51,835 for 128 houses, 
extensions of gas mains, and administration 
charges, Manor estate; £50,000 portion of cost of 
street and sewer works, Shiregreen estate; £13,780 
for 28 houses for Ridgeway-rd. estate. : 

Southampton.—C.B. approved: 12 houses, High 
Firs-rd., Green & Harrison; 20 houses, Prince of 
Wales-av., L. V. Harris; 10 houses, Pear Tree-av., 
A. W. Perrott & Son; rebuilding, ‘‘ Greyhound 
Inn,” Craven-st., Strong & Co., of Romsey, Ltd.; 
additions, girls’ orphanage, King’s Park-rd., for 
management; alterations, ‘‘ Salisbury Arms,” High- 
st., Shirley, Winchester Brewery Co., Ltd.; 4 houses, 
Weston-lane, Rawlings & Knowles; 5 houses, Midan- 
bury-lane, Winstone & Co.; 4 houses, Pear Tree-av., 
Cole & Sons; 26 houses, Cleveland-rd., Clark & 
Sons, Ltd.; 4 houses, Kineton-rd., A. W. Truckle; 
additions, St. James’ Church, College-st., Rev. 
E. G. Molyneux; rebuilding, “‘ Anglesea Tavern,” 
Anglesea-terr., Winchester Brewery Co.,. Ltd.; 
additions, Queen’s Buildings, East-st., E. Jones 
& Co., Ltd.; additions, St. Peter’s Church school, 
Commercial-rd., Rev. L. E. Burgess; shops, work- 
shops, garages and flats, 12, Commercial-rd., H. 
Betteridge. 

South Shields.—T.C. had plans prepared for per- 
manent quarters for maids and nurses within 
grounds of Deans Hospital. ‘ 

Stainforth.—Hatfield Main Colliery Co., Ltd., 
propose miners’ welfare, comprising new pit-head 
baths. Plans by Mines Dept. (Architects’ Section). 
Tenders will be invited. 

Stoke-on-Trent.—T.C. approved:—T. H. Hand, 
High-lane, Chell, four garages; Ragged School, 
Burslem, alterations; H. Cooper, Cemetery-rd., Shel- 
ton, four houses; Shenton Bros., Holden Farm 
estate, Sneyd Green, 122 houses and one house and 
shop; Brookfield Engineering Co., Boundary-st., 
extensions; Burslem & District Co-op. Society, 
Ltd., Swan-sq. and Baker-st., drapery  ware- 
house; Trustees, P.M. Chapel, Bucknall, Sun- 
day school; Ocean Accident and Guarantee Cor- 
poration, Ltd., 4, Cheapside, alterations; B. James, 
Bedford-st., Basford, four houses; Father L. V. 
Twiney, North-st. Catholic Men’s Club; Bailey & 
Berrisford, Vivian-rd.,four houses. 

Sunderland.—T.C. approved plans for alterations 
to “ Three Crowns Hotel,’ for Younger, Ltd. Cowe 
& Lawson, architects, Central-chams., Chester-le- 
Street. No contract let. : 

Thorne (Yorks).—British Legion Club (Hon. Sec., 
J. Buckley) to erect headquarters at Moor Ends. 

Twickenham.—B.E. submitted estimates for 
houses and flats: £37,770, and roads £8,978, on 
Chertsey arterial-rd. and Whitton-rd—T.C. to spend 
£211 on fencing. : 

Uppingham.—C. E. Barnett preparing own plans 
for open-air swimming bath off Wheatley-av. 

Uxbridge.—Plans passed :—Uxbridge-rd., Hilling- 
don, 8 shops with living accommodation, W. J. 
Clements; Grosvenor-crescent, Hillingdon, 89 
houses, Shippards, Ltd.; High-st., Uxbridge, new 
— and showroom, Metropolitan Electric Supply 

0., ; 

Wallasey.—Senior boys’ and infants’ school to be 
erected by E.C. in Gorsedale-rd., Poulton, at 
£40,902.—Plans prepared for junior and infants’ 
school in Oakdale-rd., Seacombe. 

Walisend-on-Tyne.—Hicks & Charlewood, Mosley- 
st., Newcastle, architects for parochial hall on site 
of Coast-rd. fies 

Warrington.—Members of local branch of British 
Legion propose headquarters at £1,500. 

Wed —A. Brocklehurst, F.R.I.B.A., Nor- 
folk-st., Manchester, preparing plans for rebuilding 
Springhead Wesleyan Church. d 

Wellingborough.—E.C. selected site at corner of 
Croyland-rd. and Abbey-rd. for school. 

West Hartlepool.—B. of E. approved plans for 
open-air school for be : 

West Stanley.—U.D.C. to develop one side of 
South Stanley by 300 houses.—Durham C.C. also 
proposes school on estate. 

Weston-super-Mare.—Somerset  .C. approved 
application to M.H. for sanction to borrow 

495 for secondary school. : 

Whitehaven.—E.C. to consider site at rear of 
Corkickle Lodge for new school. ; 

Woodstock.—T.C. received M.H. formal sanction 
to borrowing £620 for housing site. 

Wooler (Northumberland)—A. Hall Watt pur- 
chased Lanton Hall, and extensions and altera- 
tions to be carried out at mansion. tists 

Woolwich.—The B.C. propose a sub-station at 
Flaxton-rd. at £500, and another at Dog-yard at 
£650. Also another at Plumstead-rd. 


Worthing.—E.C. to recommend T.C. to make 
application for £5,655 for enlargement of Durring- 
ton school. 

York.—Corporation been informed that M.H. 
sanctioned borrowing of £21,886 for 50 houses on 
Heworth Grange estate. 
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PRICES CURRENT OF MATERIALS.* 


Owing to the exceptional circumstances which prevail at the present time, prices of materials should be confirmed by inquiry. 


BRICKS, &c. 


Per 1,000 Alongside, in River Thames 
up to London Bridge. 





£4. 4 
$ 3 6 
318 6 
Per 1,000, Delivered at London Goods. were 
Flettons, at £ d. 8. 
King’s Cross 2 ri 3] Best Blue 
Do., grooved for Pressed Staffs 9 5 O 
po ere 13 3| Bo. Bullnose 915 0 
Do., Bullnose 3 5 3) Blue Wire Cuts 7 5 0 
White Midhurst — Bricks ana 
DPMMBUOY ieee detestncys ecccataseaTocdeds ae 0 0 
Best Stourbridge Fire Brick: — 
BON? veccccree 6 347 OB Coker lO 29. 9 
GLAZED ican 
Best White D’ble Str’tch’rs 29 10. 0 
Ivory and D’ble Headers...26 10 0 
Salt Glazed One. Side and 
Stretcher ... 21 0 0 two Ends... 3010 0 
Headers ...... 20 10 0} Two Sides and 
Quoins, Bull- one End ... 3110 U 
nose and 4}in, Splays, and 
Finte 2. ..5..6 2710 0 Squints ... 28 V0 UV 
Second Quality, £1 per 1,000 less than best. Cream 
and buff, £2 extra over white. Other colours. Hard 
Glaze, £5 10s. extra over white. 
BREEZE CONCRETE SLABS. 
Delivered London, 
8. d. 8s d. 
2in. per yd.super 1 11 : in. per yd. super 2 9 
24in. *o ing 2 4] 4in, 4. Pa 3 6 
8. 
Thames Ballast ............... 8 0 peryd 
WEG NORO oc ooassecccsnccsartienay BE Olas, 
WHINE cicecscssencecscse SE 5,” 5, delivered 
Best Washed Sand . Sctecvece SE Os oi 2 miles 
3 in. Shingle for Ferro- radius 


RNID SivcieasSibsereceeas Gop ye 
in. Sr akiee ag ss 
in. Broken Brick . eh Bigg ay 


an Breeze ......... 


Padding- 
ton 


8 
Per ton delivered ‘in London area ‘in full van joads, 


Best Portland Cement. 
Standard Specificatin. 
39s. alongside at Vauxhall in 80-ton lots. 
Ferrocrete per ton extra on above neat tae 
Vitocrete svewena 
Super Cement (Waterproof) Crap i cicaiesscek 
Ciment Fondu (F O.R. ee hae snaea nue abit 
Roman Cement ....... 7 aD 
Parian Cement . Leushoune 
Keene’s Cement, » White” 


Plaster, Coaree, Pink 
White 
Fine ...... 

sibiais Gases 
me inish ... z bob esewensioenaunn 
GBR PRONE: Sidessccsctscessccecestecesseceie 
Chalk Lime ... An OEE Se 
Best Ground Blue Lias Lime ..... onsedanaen 
TERE” ccecasvaceages abekeneseeeaee oi .-per cwt. 

Granite Chippings - 


British 







weeeee 


seeeee 


= pom robo co crores COVEN gd m+ OS 


12 


Test £2 6 0 to £2 8 0 


SCaamouooosoocoeoeocsaa 


NotTe.—Sacks are charged 1 1s. 9d. each and credited 
1s 6d. if returned in good condition within three 


months carr. pd. 


Stourbridge Fireclay in s’cks 37s. Od. per ton at rly. dp 


- STONE. 


Batu STONF.—Delivered in railway trucks at 


Westbourne Park, Paddington, G.W.R., or 
South Lambeth, G.W.R., per ft. cube......... 


BEER STONE—RANDOM BLOCK— 
Free on rail at Seaton Station gh ft. cube 
Delivered free on rail Nine Elms, S.R. 
per ft. cube 
Selected approximate size one way, 1d. per 
cubic foot extra ; selected approximately 
three sizes or for special work, 3d. per 
cubic foot extra. 


PORTLAND STONE— 

Brown Whitbed, in random blocks of 20 ft. 
average, delivered in railway trucks at 
Nine Elms, S. Rly., South Lambeth 
Station, G.W.R., and Westbourne Park, 
Paddington, G.W.R., per ft. cube ......... 

Do. do. delivered on road wagons at above 
stations, perjft. cube ..... waa 

White basebed, 3d. per ft. cube extra. 


8. 


‘ 


te 


4 
4 


- 10 


1} 


43 
53 


Nore.—1d. per ft. cube extra for every foot. over 


20 ft. average, and 4d. beyond 30 ft. 


CHILMARK—RANDOM BLOCK— 
At Nine Elms, per ft. cube...... 


HOPTON- WOOD STONE— 

F.0.R. Quarries, Wirksworth, Derbyshire, 
Random blocks from 10 =~ aes over P. ft. cb. 
Sere IGOR ooo tc vera sacs casSevsecscnenecsé: 9p 
Sawn three or four sides ..... 

YorxK STONF, BLUE—Robin "Hood Quality.” 
Delivered at any Goods Station, London 
6in. sawn two sides onset to sizes (under 

20 ft. super) .... ..Per ft. super 
6in. rubbed Sao aides, ‘ditto... 
Sin. sawn two sides slabs (random. sizes) 
< in. to 2} in. sawn one = ss 

(random sizes) ... eaaseus Ps 
l}in. to 2in. ditto, ditto .... 
HarD YorK— 

Delivered at any Goods Station, London. 

Scappled random blocks ... 

‘in. sawn two sides landing to ‘sizes (under 
40 ft. super) ... nvainsd os 
6in. rubbed two sides, “ditto ...... 
4in. sawn two sidcs slabs (random sizes) | $5 

3 in. ditto ditto - 


Oreccerese 


ee eeesseese ” 


..Per ft. cube 


Per ft. — 


2 in. self-faced random flags.........Per yd. ‘super 


CAST STONE. 


Delivered in London area in full van loads, 
cube: 


Plain, 8s. 6d.; Moulded, 9s. 6d. ; Gills, 


© 
e 


re on! Od 


11 
d. 


Cao 





WwoobD. 
GOOD BUILDING DEAL. 
Inches. per stan. Inches per stan. 
ee es eee £27 10 ox sciences’ Dae 

et ae Oe? 26 0 ga Se | OE oe 

hae Oe aS TD , See | eee ae 

ee ee, Step 23 0 I oe ge 

9 BR Bi wenda: SO-8 24 x bthscee- Se 

ag, SS - ee ee ay 

BO Me Fs 20 SE eee 20 0 

“PLANED ae tear 
1 akon nee - £26 0 
‘PLAIN EDGE FLOORING.” 

Inches. per sq. nches. per 8q 
aeemisbiccindtend: EES R Minciuibineedserenss Sar? 
hituhk iekeieUcventaie 20/- Ti ncaencatssanes 33 /- 
“TONGUED AND MATCHING (BEST). 

GROOVED FLOORING 

— - sq. | Inches. per 8q 

5s 
eee eeeee oT Bereceee 

Ibu ; , Saeed 

ins. BATTENS. s. d SAWN LATHS. ss. d. 

SMB iG Kee per 100ft. 2 6 Per bundle ........ 2 0 





1 INCH AND UP THICK. 
Average price for prime quality. £ s. d. 


Dry Austrian Wainscot, per ft. cubs.. 015 0 
Dry American and es Japanese Figured 

Oak, per ft. cube.. o12 : 
Dry American and jor Japanese plain ‘Oak, 

per ft. cube .... €10 0 


Dry sq. edged Honduras ¥ Mahogany, per ft. 





cube.. G14 uv 
Dry log- cut Honduras. ‘Mahogany, per 1 it. 
cube.. i 016 0 
Dey Cuba "Mahogany, per ‘ft. cube Pek... 
Dry Teak, per ft. cube ... 014 0 
Dry American Whitewood, ‘per Tt. “cube... 010 0 
Best Scotch Glue, per ewt. ... £410 Oto — 
Liquid Glue, per cwt. ......... 47 0to 510 V 
SLATES. 


First quality slates from Bangor or Portmadoc 
carriage paid in full truck loads to London Rate 


Station. Per 1,000 actual. 
es. d. £s. a 
2ébhy 12 ....:.. 8t.-0:0 18 by 10 ...... a7. 6.0 
SEDy 12 hc. <c0 or. 19:6 i og eee 1510 0 
22 by 11 *..63.. 25 6 0 16 by 10 ...... 1414 6 
20 by 12 ...... 84 7 6 Bby 8: 6050.5 33 8 8 
20 by 10 ...... 2017 6 
TILES; 
Delivered at London rate stations in full truck loads 
of not less than 6 tons, Per 1,000. 


f.o.r. London. 
Best machine-made tiles from peenE © or 


Staffordshire district ............... £5 2 6 

ditto hand-made ditto ................. 5 7 6 

OPRAOROIORT: GIAO oi cdicsecccecescansencccansee. O22 °6 

Hip and valley tiles { Hand-made ......... 0 9 6 

(per dozen) Machine-made...... 0 9 O 
METALS. 

oe GIRDERS, &C., TO ra commen PER TON— 

Joists, cut and fitted.. . £12 10 0 

Pisin Compound Girders isteess See OU 

SCANCIIONG : 6.5.0 ccciecrcee 16 10-0 

Tn’ "Roof Work . a ie 19 10 O 


MILD STEEL ROUNDS, To. Jandon Station, i = 
Diameter. £ d. meter. £ 

din, ........ 12 “0 0 oe in. to fin. 10 15 % 
WTI. sessiceewns iit @ .0 in.to2jin. 1010 0 
Waovaininon TUBES AND Firtinas— 

‘Discount off List for lot of not less than £7 net value 
delivered direct from Works, 23 per cent. less above 
gross discounts, carriage forward, if sent from 
London Stocks.) 

TUBES. FITTINGS. FLANGES. 

Wrought Genu- Zin. Over fin. Over 

Mild ine and }in. and #in.. 
Steel. Staffs. under under. 


Tron. 
% “% 2 % % % 


58$ 464 40 42) 50 525 
S&S a & mm & . 
50 «378 36 «687% OATS 
45 $24 30 32k 40 42% 
Galv.steam 40 27% 25 274 35 87% 


*C.I.—HALF-RouND GuTTERS—London Prices ex Works 





Per yd. in 6 ft. Angles and Stop 
lengths. Gutters. Nozzles. Ends, 
ete eas 74d. 24d. 
SUIDE acccenaeeank lone 84d. 2hd. 
4 1. wccrccccccsvccccee 1080 93d. 23d. 
GET rasa aiccds tugeasiee” v SEO 103d. 23d. 
Bi Ts Asaskudeus 1/14 113d. 34d. 
: *O.G. GUTTERS. 
9 Us Vaicceiin-. 5 104d. 2h. 
3h in, eeiosdeces- Oe Sy 23d 
ee Se ae 1/1} 107d. 2id. 
4tin. as cintins 1 re 23d. 
eR eT Oe ears of 1/24 34d. 


*RAIN-WATER PIPES, &e. 
Bends, stock Branches, 
Per yd. in 6ft. a, angles, stock angles. 


2 in. plain... sosgsceccen - Lf2 94d. 1/2 

pe gn coduieaiaten, EAD 103d. 14/4 
a ae 1/63 1/1} 1/8} 
St in. a 1/il 1/4 1/113 
4 in. 2/24 1 7 2j43 





=/ 
*The ‘above RW. Goods prices ibs subject to an 
advance of 5% from October 29th, 1929. 
L.C.C. Coarmp Som Prres—London Prices ex Works. 
Bends, stock Branches. 
ayes =o — — 


8. s. d. 
2 in. per yd. iné fts, plain 2 i} $ “64 1 10} 
2kin, * 2. 1 8 2 4 
3 in, °;, 2 8. 4 105 295 
34 in. * 210} 2 4 3.8 
4 in. i 3 3 2.2 38:9 


L.C.C, CoaTED DraIn Pipes—London Pricesex Works 


Bends,stock Branches, 

Pipe, angles, stock angles. 

s. d. 8. d. s. d, 

Sin. per yd.in 9ft.lengths 3 6 43 6 8 
cwt. ar. Ibs. 

4in,,, bi: E2304 2 56 2 8 10 

mh =<, 1 3 2 68 9 0 14 3 

a ::@. 6-635 10 11 13 1 


6in. 
Gasiin for jointing 41/- per cwt. 
iy ton in London. 
IRON— £ d. 8. 


Common bars one a *o 0 to 12 00 
Staffordshire Crown Bars 
Good merchant quality 11 56 O to 12 & @ 
Staffordshire Market 
MG ni ck devpeadebensiapent 14 00 145 0 0 
Mild Steci TED i cceceasseanse 910 0 1010 9 
Steel Bars, Ferro-Concrete 
quality, basis price ......... 9 0 0 10 0 0 
Hoop iron, basis price ......... 11 0 0 12 0 90 
Galvanised acme C7. 0 23 00 
Soft Steel Sheets, ee 
Ordinary sizes, to tg 1110 0 12 0 0 
Pe a a H+ re . or... meee 
15 0 14600 


Sheets Flat Best ‘Soft ate A “C.R. sie C.A. quality— 
Ordinary sizes, 6 ft. by 


2 ft. to 3 ft. to 20 Gx 16108 2 ASO 
Ordinary sizes, 6 ft. b 
2 ft. to 3 ft. to 22 g. 
RG BE Ee Wisc kiasstccg scene $36 Os BR 
Ordinary Sees 6 ft. by - 
2 ft. to 3 ft. to 26 g....... 1810 0 .. 19 5 0 
No. 1 quality £4 per ton extra. 
Flat and Galvanised Corrugated Sheets-- 
Ordinary sizes 6 ft. to 
ee AB pare or 6:0: Ow 16 -@ 
Ordinary sizes 6 ft. to 
9 ft. to 22 g. and 24 g. 15-10-09... 146% 
Ordinary sizes, 6 ft. to 
2 he Ye ae 18 10 0 ww. 19 10 
Sheets Galvanised Flat, Best quality— 
Best Soft Steel Sheets, 
6 ft. by 2 ft. to 3 ft. to 
20 g. and thicker ......... 2010 0 2110 0 
Best Soft Steel Sheets, 
22 g. and 24 G. .......sc006 2210 0 2410 0 
- Bye: Steel Sheets, 
a dgdadetuakeceatsdne 24 0 0 . 22 00 
Cut Nalls, 8 in. to 6 in. ft Seca e Se OES 
(Under 3 in. usual trade extras. ) 


METAL WINDOws.—Standard sizes, suitable for com 
plete houses, including all fittings, painting two 
coats, and delivery to job, average price 
1s, 4d. to 1s. 7d. per foot super. 


LEAD, &c. 


(Delivered in London.) 






Lrap—Sheet, English, 4 lb. and up 2110 O 
Pipe in Cols ..<.cccsecsoee . 22 0 @O 
SOW WIIG sicceccadsctosten wedise 25 0 0 
COMMIS PEIO sence ccccccdctccecscctcocensspeccseese 26 00 


po pipe 
Note.—Country delivery, 20s. per ton extra; 
under 3 cwt. 3s. per cwt. extra, and over 3 cwt. and 
under 5 cwt., 1s. 6d. per cwt. extra. Cut to sizes, 
5s. ewt. extra, . 
Old lead, ex London area, 
At Mills ....ccccccccece per ton} £11 10 0 


EID casccsdnccseceeces 
Copper nails so 
Copper wire eo 
PLUMBERS’ BRASS WORK. 
Delivered in London. 
NEW River PatTeRN SCREW Down BiB COCKS FoR 





RON. , 
tin. jin. lin. Ijin. lpia. 2in. 
29/- 45/- 76/- 153/- 246/- 510;- per doz. 
NEw RIVER PATTERN SCREW DOWN STOP COCKS AND 
UNIONS. 
gin, Zin. lin. ,1}in. 1hin. 2in. 
41/6 62/- 92/- 174/- 300/- 588 /- per doz 
RIVER PATTERN Sonzw Down Main FERRULES. 
in. n 
39/6 60/- 116/6 per doz. 


CaPs AND SCREWS. 
ljin. 1}in. 2in. rn 34in. £m. : 
7/6 10/- 14/- I- — per doz. 
I House Nout yn gonmen. 


tin. fin. Lin. 1lfin. lin. 2 in. 
7/6 11/- 17 f- 29/;- 36/- 63/- per doz. 
BRASS SLEEVES. 
ltin. 2in. 3in. 3}in. 4 in. 
10/- 12/- 20/- 24/- 31/-perd 
NEw mien PATTERN CROYDON BALL VALVES, 8.F. 
Zin. Zin. Lin. lin. 1fin. 
35/- 56;-_98/- 162/- 228 /- per doz. 


DRAWN LEAD P. & S. ae WITH BRASS CLEANING 


REW. 
ltin. iin. 2 in. 
8 lbs. P. traps... 33/- 41/- .56;- 101/- per doz. 
§ Ibs. S.traps ... 35/-_ 45/- 66;-_ 126/- 
Tix.—English Ingots, 1;2 per lb. SOLDER. —Piumber’s 
8d., Tinmen’s 9d., Blowpipe 10d. per Ib. 


3 in. 


PAINTS, &c. 
Raw Linseed Oil, in pipes Sewiaae per gallon .. 0 2 0 
Sin BE a RS a 9 ent OE ee 
a 59: SERED. «00 ee ae, O37 3 
Boiled ‘s » inbarrels ... a Pere Ma it 
_., indrums ... ma no CBee 
Turpentine in barrels ..... gessave - 0 4 3 
in drums (10 galls.) pe 0465 
Genuine Ground English White Lead, per ton 44 0 0 


(In not less than 5-cwt. casks.) 
Extra for 1-cwt. kegs over 5-cwt. casks is 5/9 cwt. 





*The -information given on this page has been 
specially compiled for THE BUILDER, and is- copyright. 
The aim in this list is to give, as far as possible, the 
average prices of materials, not necessarily the highest 
or lowest. Quality and quantity obviously affect 
prices—a fact which should be remembered by those 
who make use of this information, 
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PRICES CURRENT OF MATERIALS—(con‘.) 
PAINTS, &c.—(cont.) 
GENUINE WuitE Leap Paine. - 
oo ” 6 ” « St. Paul's,” ’ 
“Mi ” oe «4 ad fad 
> other best brands (in 
14-Ib, tins) not less than 5 cwt. lots £ 
Red Lead, Rt ton A 
’ e ee 
Best Linseed Oil Putty tech. are. 0 
Filicol .. eeeeeeee eeeeeeveeeeeeeeee . 0 
Size. XD Be *).. fin. 0 
GLASS. 
ENGLISH SHEET “ee CRATES OF STOOCE 


Per ft. 
d. 


ee 


cawoo 
Sconce 


Per ft. 
15 oz. fourths.. 23d. 482 oz. fourths 
SSE 
Obscured Sheet, 15 oz. .. ~~ 
? ”” OZ, 
Fluted, 15 oz. 7d., 21 oz. ofa: 


26 ,, thirds d. Em’lled, 15 oz, 4$d.,210z. 6d. 
— rice to size and substance for squares 
pe : 

ENGLISH ROLLED _ in CRATES OF STOCK 
SIZES. Per ft. - 
e i Exiepspecccesstuneas ore eee 43d, 
a Tough Dolled boswecsksons é0ns sh thecnow ofa 
oe mtéssh cehacue 5id. 

Rolled, Baltic, Oceanic, Arctic, Stip- 

ee ae ae nap Pes ee 
(eats glen eRe ia Ai. 
White Rolled Cathedral .......-cccceees d, 
ORG | ea sshaunecadendh + osanuaia wee 6id. 

Cast plate is same price as rough rolled. 
Per foot. 
“ VITA” GLASS. 8 dd 
Ulear sheet—not exceeding 1 foot .......... a 
Do. do. BOS - ect veces 1 3 
Do, OPER ON0e cecnte hes cvccoucsns 19 
Polished plate—not exceeding 1 foot ........ 1 6 
Do, a. 7 tgp eepatase : ° 

Oathedral—not exceeding 1 foot .......... aA 
DEIN, -n%0% 36-cbiwi thie dnninns 1 6 


Do, 
Horticultural—for greenhouses, ete, Sizes up 
J 4 inches by 18 inches or not exceeding 
MED. cent d set ok0 debbie es ess cans kacaner 
8/16 in. Wired Georgian Sizes up to 
108 inches long by up to inches wide .. 2 6 


Ps 0 
ee OE ee Outside 014 0 
DED bce cecncednsseeee ditto 016 0 
NS ES he BF Sad ditto 018 0 
is Lack cents suwecs tto 100 
Pale BEMENED: civsodeseue~ ditto 140 
i. LS eee ee ditto 112 0 
Se Si. wanseweceuwess Inside 018 0 
BaD Pel POSE ..cccccsccvcees itto 018 6 
Fine Copal Cabinet ............ ditto 136 
Fine Copal Flatting ............ ditto 100 
Hard Drying Oak ...... ioreus ditto 018 0 
Fine Hard Drying Oak.......... ditto 019 6 
Fine a MR -ocneackssede 100 
DED bibdnauGencnvestesecs ditto 112 6 
DD. diss ven bocbiugr aires ditto 126 
Best Japan Gold Size .......cccccsccesee 012 0 
wees Japan iain '( (bea penisenn an ° = : 
DME scccuneeccoseces cbescs 7 0 
Berlin a chsh tabeobabobkeconecs: 0 % : 
French and Brush Polish ....... a ieabiree 017 0 
Li Dryers in nae pwened on seeeae ; . : 





Public Right of Way Extinguishment. 

Under Provisional Regulations, dated 
June 18, 1931, made by the Minister of Health 
under Sections 13 and 57 of the Housing Act, 
1930, the Minister of Health certifies that the 
following Regulations shall come into force 
immediately, to be cited as the Housing Acts 
‘a9 com gyn of Public Right of Way) 

rovisional Regulations, 1931. This rules 
tiiat an order made by a local authority under 
section 13 of the Housing Act, 1930, for the 
extinguishment of any public right of way 
over any land purchased. by them under 
Part I of the said Act, shall be in a form now 
specified, and that not less than six weeks 
before submitting the order for approval by 
the Minister of Health the local authority 
shall (a) publish in one or more local news- 
papers circulating within their district a 
notice in the form set out in the Schedule 
hereto describing the public right of way to 
which the order relates and naming a place at 
which a copy of the order and of the map 
referred to therein may be seen at all reason- 
able hours; and (b) affix a copy of the same 
notice in a prominent position at each end of 
the public right of way to which the order 
relates. Every notice affixed in accordance 
with the last preceding article shall be kept 
exhibited in such position for a period of not 
less than six weeks. Copies of the order, 
price 1d. net, are obtainable from H.M. 
Stationery Offices. 


THE BUILDER. 
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THE SCOTTISH BUILDER 


NEW BUILDINGS 


Airdrie.—Scuoot.—Airdrie Dean of Guild 
has passed plans submitted by the C.C. of 
Lanark for the reconstruction of the Alex- 
andra Public School, Cairnhill-road, at 
£12,000. 


Dundee.—Buitpincs.—Plans and_ sections 
of the following new buildings, etc., have 
been lodged at the office of the City En- 
gineer :—Barrack-street and Overgate, altera- 
tions for Mr. E. Leddie, Mr. W. i. Patrick, 
architect, 26, Yeaman Shore; Cherryfield- 
lane, cleansing yard for the T.C.; Cloan-road, 
garage for Mr. J. Davie, Messrs. Johnston 
and Baxter, architects, 114, Seagate; East 
Dock-street, additions to slaughterhouses for 
the T.C.; Foundry-lane, w.c.’s for Messrs. 
D. and J. Thomson, Mr. G. Jamieson, archi- 
tect, 20, Whitehall-street; Hillside-road, 
houses for Mr. W. Black, Mr. W. M. 
Patrick, architect, 26, Yeaman-shore; Inver- 
mark-terrace, additions for Mr. J. L. McKer- 
char, Mr. W. M. Wilson, architect,. 61, 
Meadowside; King-street, alterations for Dr. 
J. Miller, Messrs. Bruce, Son and Morton, 
architects, 10, Whitehall-street ; Law-crescent, 
bungalows for Mr. J. R. Brown, Mr. W. M. 
Wilson, architect, 61, Meadowside; Old 
Craigie-road, pavilion for East Craigie Foot- 
ball Club ; Old Craigie-road, house for Mr. C. 
Wellwood, Mr. Joseph Johnston, architect, 
32, Bank-street; Seafield-road, sub-station for 
Electricity Department; Strathmartine-road 
and Kingsway, garage for Mr. A. Dvuffus, 
Mr. W. M. Patrick, architect, 26, Yeaman- 


shore; Strathmartine-road, alterations for 
Isabella Oe, Mr. Joseph Johnston, archi- 
tect, 32, Bank-street. Plans by petitioner. 


Edinburgh.—Bump1nc.—Warrant for the 
building of over 80 houses was granted at a 
sitting of the Edinburgh Dean of Guild Court. 
Other warrants included the following :— 
Carleton Henry Dunlop, 44, Frederick-street, 
6 houses at Orchard-road South, and 30 houses 
at Blinkbonny-gardens—architects, Messrs. C. 
E. Tweedie and Sons, 54, Frederick-street ; J. 
Gray, 4, Stafford-street, four bungalows «t 
Kirkhill-drive; Paul Carroll, Station-road, 
Cowdenbeath, six bungalows at Captain’s- 
road, Liberton ; Hepburn Brothers, 95, Shand- 
wick-place, 26 bungalows at Kekewich- 
avenue; M‘Vitie and Price, Ltd., Robertson. 
avenue, extension to biscuit factory at Gorgie-. 
road and Stewart-terrace—architect, Mr. 
Allister G. MacDonald, 13, Queen Anne’s- 
gate, Westminster. 


Elgin.—Hovusses.—Three and four roomed 
municipal houses of a new type are to be 
erected at Bishopmill, by the Elgin T.C. The 
first batch will consist of six blocks of twenty 
four houses. 


Inverbervie.—Bripcz.—The Kincardine- 
shire County Council considered offers for the 
new reinforced conciete bridge over the 
Bervie Water at Inverbervie. That of 
Messrs. Charles Dick and Sons, Monifeith, 
Dundee, at £27,538, has been accepted. 


Largs.—Batu.—Town Council is to formu- 
late a scheme for the construction of a swim- 
ming pond. 








BUILDING TRADE WAGES IN SCOTLAND* 


The following are the present rate of wages in the building trade in the principal towns of 
Scotland. Every endeavour is made to ensure accuracy, but we cannot be responsible for 


errors that may occur. 




















| | | Labourers— 
| | | | Ph Brickinyen t 
Brick- — Plas- | jum- | cklayers” 
Masons. | layers. | cinere, | toners. | Slaters. | bers. Painters. Plasterers’. 
i] | ° 
Aberdeen ....,....., 1 1/7 1/7 1/8 1/7 1/7 1/7 1/23 
Plaweaspavebs We | iif 1/7 1/8 177 | uz | (air f1/2F 11/3) 
Alexandria ca cel ae 1/7 1/7 oe 1 an. | an. .| 38 {1/23 fi/ 
Arbroath. . ek cee 1/6 1/6 1/7 | 1/6 1/6 1/7 1/1 
Ayrshire . Sauk : ae 1/7 1 ) (in | 22 1/7 1/23 
Bathgate. 1/7 1/7 1/7 1/8 | 1/7 1/7 1/7 1/2 1/8 
kshire . . _ 1/6 1/6 1/6 1/77 | «1/6 1/6 | 1/7 1/1 
Bo'ness .......00066| 1/7 1/7 1/7 1/8 1/7 a7 (| «(6p t1/2 
Broughty Ferry. .....| in fe qe : an 4 fe an © 1/2 
Coatbridge..........; 1 1 1 1/8 1/7 1/7 1/7 $1/22 f1/2k 
Dumbartonshire ....| iin if if | is 1/7 1/7 177 | 1/2 
Dumfries............| 1/6 1/6 1/6 1/7 . 1/6 1/6 1/7 1/1 
Dumfriesshire......... 1/6 1/6 1/6 1/7 1/6 | 1/6 1/7 1/1 
i aiipepepens BES). 1/7 1/7 1/8 1/7 1/7 1/7 1/2 
Dunfermline ........| 1/7 1/7 1/7, | 1/8 1/7 1/7 1/7 1/2 
SE ci scwssiewsl Gat 1/7 1/7 1/8 | 1/7 1/7 1/7 1/ 
East Lothian ......; 1/7 1/7 1/7 1/8 | 1/7 1/7 1/7 1/2 
Edinburgh ..........| 1/7 1/7 1/7 1/8 1/7 i”. |. a8 1/2 
EE oni natieniss <1. RIE 1/7 1 1/8 1/7 1/7 1/7 1/2 
Ferfarshire ........| 1/6 1/6 1/6 1/7 1/6 1/6 1/7 1/1 
Fort William........| 1/6 1/6 1/6 1/7 1/6 176 | #1/7 1/2 
Galashiels ..........| 1/6 1/6 1/6 | 1/7 1/6 1/6 1/7 1/1 
Glasgow .......0006+| 1/7 1/7 1/7 | 1/8% 1/7 1/7 | «1/7 1/24 
Greenock. .......0+2+, 1/7 1/7 1/7 | 1/8 1/7 1/7 1/7 1/24 
ceevbinecel ame | am 1/7 | 1/8} 1/73 1/7 1/7 {1/2 1/22 
Hawick .........02.| 1/6 1/6 1/6 | 1/7 | .1/6 1/6 1/7 ifl 
Helensburgh ........| 1/7 1/7 1/7, | 1/8 1/7 1/7 1/7 11/28 1/23 
Inverness .......0.., 1/5 AJ5 1/8 | 1/5 1/5 1/5 1/5 10d.-1/2 
Inverurie .........-, 1/68 1/63 1/64 | 1/73 1/6} 1/6% 1/7 1/2 
Kilmarnock ......... 1/7 1/7 1/7 1/8 1/7 1/7 1/7 1/24 
Kincardineshire ....| 1/6 1/6 1/6 1/7 1/6 1/6 1/7 1/1 
Kinross-shire........) 1/7 1/7 1/7 1/8- | 1/7 1/77, | 17 12 
Kirkcaldy ..........| 1/7 1/7 1/7 1/8 1/7 17 «| «17? /2 
Kirkwall .....0.6+, 1/5 1/5 1/5 1/6 1/5 1/6 | 1/7 1/- 
Lanarkshire ........) 1/7 1/7 1/7 1/8 1/7 177 | «17 1/2 
ET heen aacéieoss] © SET 1/7 1/7 1/8 1/7 Ses Ree 
Midiothian.........., 1/7 1/7 1/7 1/8 1/7 a Sa 1/2 
Motherwell ........| 1/74 1/7% 1/74 1/8} 1/7% 1/7 | 1/7 1/2) 1/2 
Peeblesshire ........| 1/6 1/6 1/6 1/7 1/6 1/6 | 1/7 1/1 
D6, aheven eaueel Et 1/7 1/7 1/8 1/7 ee ae 1/2 
jue conntgut Oe 1/6 1/6 1/7 1/6 146 | 177 1/1 
Peterhead .........., 1/64 1/64 1/64 1/74 1/64 1/6 | 1/7 1/2 
Renfrewshire........| 1/7 1/7 1/7 1/8 1/7 177 | #177 1/2 
Rothesay .........-| 1/7 1/7 1/7 1/8 1/7 1/7 | 1/7 1/2 
cicmesl a 1/6 1/6 1/7 1/6 1/6 1/7 if 
St. Andrew’s........| 1/7 1/7 1/7 1/8 1/7 1/7 1/7 1/ 
Selkirkshire ........| 1/6 1/6 1/6 1/7 1/6 1/6 1/7 1/1 
TEE omnes men An 1/7 1/7 1/8 1/7 1/7 1/7 11/28 +1/2) 
Stirlingshire West ..| 1/6 1/6 1/6 1/6 1/6 1/6 1/7 Nh 
Wetton 2:) ae | ie | ae | ie | ae | ae | ap if 
Wishaw «0... .+ +40! iit 1/7% 1/7% 1/84 1/7% 1/74 | 1/7 32/08 fag 




















Agate emery ing aaa maine taecal The rates of wages in various towns in England and 


Wales are given on page 73, 
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CURRENT PRICES FOR 





























EXCAVATOR. 
Digging and throwing or wheeling and filling carts, s. d. 
and carting away to shoot—6 ft. deep............ per yard cube 9 9 
Add if in clay a 1» i 0 
Add for every additional depth of 6 ft. ...........:0+ ‘ a 0 6 
Planking and strutting to trenches ...............+-0000 per foot super 0 4 
Do. to sides of excavation, including shoring m 1 0 
CONCRETOR. 
Portland cement concrete in foundation 1 to6 .... per yard cube 30 0 
Add if in underpinning in short lengths ...........08 5 - 6 0 
Add if in floors ¢ in. thick # os 2 6 
Add if in beams ” ” 3 0 
Add if aggregate 1:2:4 0 o lv Y 
Add for hoisting not exceeding 10 ft. beyond the 
first 10 ft. re 20 
BRICKLAYER. 
Reduced brickwork in lime mortar and Fletton £ «a d. 
bricks per rod 30 0 0 
Add if in stocks ...... ~» 710 0 
Add if in Staffordshire blues .......-......scscssssssseseessees * 22 0 0 
Add if in Portland cement and sand............0ss0ss-0 és 15 0 
FACINGS. 
(xtra for facing in English or Flemish bond for 
every 10s. per 1,000 over the price of the 
common bricks per {t. super 9 0 1} 
POINTING. 
Neat flat struck or weathered joint ..........zseccseseseee ‘ sui, SE an 
ARCHES. 
Extra only to the price of ordinary brickwork :— 
Fair external in half brick rings _ » 9 010 


Axed in stocks ........ 
Rubbed and gauged jointed in putty camber or 



























































segmental in zo, eG 
SUNDRIES. 
Damp course in double course of slates breaking 
joint and bedded in Portland cement............... ; ‘ 01 0 
Setting ordinary register grates and stoves..........0 each £3 -8 
Setting kitchener, including forming flues, &c., 
with all necessary fire bricks ..........s.0...:+00-s00-s0 415 0 
ASPHALTER. s. d. 

Ilalf-inch horizontal damp COUrSC  ............sessessseees per yard super 4 

Three-quarter-inch vertical damp course............... = p 9 6 

Three-quarter-inch on flats in two thicknesses .... _., re 6 0 

Angie fillet... per foot run 0 3 

Skirting and fillet 6 in. high ; ” “ 1 0 

MASON. 

York stone templates fixed perfootcube 13 0 

York stone sills fixed ” ” 22 0 
3ath stone and all labour fixed be = 10 6 

Beer stone and all labour fixed = ss 15 0 

Portland stone fixed _........ ~ ” 20 0 

Chilmark stone fixed com plete................c.scssssseseees ae er 17 6 

SLATER. 

Welsh 16 in. xX 8 in. 3 in. lap, including nails .... per square 72-9 
Do. 20in. X 10 in. Do. BA: tewtniduns Hs 80 9 
Do. 24in. X 12 in. Do. Do. wee | ms 90 0 

CARPENTER AND JOINER, 
l'ir framed in plates per foot cube 4 6 
Do. joists re ro 5 0 
Do. roofs, floors and partitions............... Aa * 5 6 
Do. trusses +“ es 8 6 
3” 5 1}” ag 
Deal rough close boarding ............... per sq. | 33/6 | 38/- | 43/- | 70/- 
Flat centering for concrete floor, in- 
cluding struts or hangers .............00 Wi, hei 60 0 
Dili. BE NI. = sacevsnenininaictonisconnis. senctoes SE Ti CUI cciisstnisasiccecsindecnenie 09 
Centre for arches sae ~ " amaléaatoas Seageeaceecaes 9 
Cutter boards and bearers ..... bs cegaktnce es r 6 
FLOORING. a 1’ 14” | 13° 

Decal igen: CNB a. cecsscasiceessccconcssovovs: wuss per sq.| — | 42/6 | 50/- | 57/6 

Do. tongued and grooved  .......s000.00 6 — | 47/-| 56/-| b4/- 

Do. matchings... 2 44/-| 49/-| — 

Moulded skirting, including backings 

ANA ZrOUNS ...........ceseseeeees per ft. sup.} 1/6; 1/99| 2/-| 2/6 
SASHES AND FRAMES ft. d. 

One-and-a-half moulded sashes or casements........ per foot super 1 1 

Two Do. Do. WS wattali ” PA S23 

Add for fitting annd fiximg 20.0200. ccccsccscs-~ ccccecerscsesese a - 0 3 

Deal-cased frames with lin. inner and outer 

linings, 1} in. pulley stiles tongued to linings, 

hard wood sills with 2 in. moulded sashes in 

squares, double hung, double hung with pul- 

leys, lines and weights; average SIZC...........0. pon as 3 3 9 
DOORS er Pg 13° | 2° 

Two-panel square framed ........0.0 eiecesan per ft. sup.| 2/1 | 2/3 | 2/5 

Four-pane} Do. cevbalvlaloniasinpanagan ” 2/4 | 2/6 | 2/9 

Two-panel moulded both sides.......... dooves ” 2/6 | 2/9 | 2/l 

Four-pane! Do. DOP eeseas ss 2/9 | 2/ll | 3/2 
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FRAMES, es. d 
Deal wrot moulded and rebated ........c000000000me per foot cube 14 0 
e 13” | 13° 
Plain deal jamb linings framed ........ we per ft. cup. lfi i's 1/ll 
Deal shelves and bearers a 1/4} 14/1/99 
Add if cross-tongued 2d. | 2d. | 2d. 
STAIRCASES. 
Deal treads and risers in and including| 1° Be at 2 ee eg 
rough brackets a SA 2/44}; 299| — |— 
Deal strings wrot on both sides and 
SS REESE LER | 1] 2/-] 22] 20] — 
s. d. 
Housings for steps and risers. ..............0.ses00 each 011 
Deal balusters, 1 in. K 1} im. ........scsssseseseeeeee per ft. run 0 9 
Mahogany handrail average, 3 in. X 3 in. a ps 6 0 
Add if ramped saci ome 12 0 
Add if wreathed gS pe 24 0 
FIXING ONLY IRONMONGERY (INCLUDING SCREWS). 
6 in. barrel bolts 84d. Rim locks 2/- 
Sash fasteners ......1...s.s00:0++ lldd Mortice locks — ............00-s000 4/6 
Casement fasteners ............ 1/5 Patent spring hinges and 
Casement stays 1/2 letting into floor and 
Cupboard iocks 1/5 making ZOO .........00+00se00 19 /- 
FOUNDER AND SMITH. 8. d. 
Rolled steel joists per cwt. 16 3 
Plain compound girders a 19 0 
Do. stanchions ‘a 21 9 
In roofwork 4 az a -4 
RAIN-WATER GOODS. 
3” 4’ | eee a 
Half-round plain rebated joints ........ ftrun | 14/1/77 | 1/9 | 2/- 
Ogee Do. | 5 aeaeee naire ne ve 1/6 |19 | 28 |2f 
Rain-water pipes with ears ............0+ ma 1/6 | 2/4 _ _ 
Extra for shoes and bends ................ each 3/4 | 4/] oe — 
Do. stopped ends _ ............sscceeee A 1/6 | 1/10 | 2 3/3 
Do. nozzles for inlets .............++. Pa 2/2 {2/7 | 3/10 | 4/3 
PLUMBER, s. d. 
Milled lead and laying in flashings and guttors............ per cwt. 42 0 
Do. Do. in flats 23 41 0 
Extra labour and solder in coated cesspools............000 each 6 9 
Welf joint per ft.run 0 6 
Soldered seam peer | 
Copper nailing ee 0 3 
a a |” | ] 3” a _ 
Drawn lead waste perft.run | 1/1 | 1/7; 1/10 3/-| 34) — 
Do. service...  ,; 1/6; 2/-} 2/6; 3/6); — _ 
Dos. SGib: 2icccas S — ~_ oo — — | 6/- 
Bends in lead pipe eac — — — — |3- | 6/4 
Soldered stopends__,, 1/-| 1/4} 1/9| 2 | 3/2 _ 
Red lead joints .... 5, lld. | 1/-] 1/3/;1/1l | 2/4 | 4/10 
Wiped soldered joints ,, 2/6 | 3/- 3/6 | 4/4 | 5/6 | 79 
Lead traps and 
cleaning screws a — o — (12/77); 17/f) — 
Bib cocks and joints ,, 6 /4 | 9/7| 15/44) 41/--| — —_ 
Stop cocks and joints ,, 15/4 | 17/2 | 25/8 | 64/-| — —_— 
PLASTERER. s. d. 
Render, float and set in lime and hair. ..............00 per yardsup. 2 5 
Do. Do. Sirapite Be - 2.3 
Do. Do. Keen’s a Me 3 10 
Add saw lathing o ” Be 
Add metal lathing “ ra 2 6 
(Not including hangers or runners, etc., jor sus- 
pended ceilings.) 
Portland cement screed oe 2 2 
Do. plain face Aster 3 3 
Mouldings in plaster per 1 girth 0 1? 
One-and-a-half granolithic pavings — ............ssss-s++ per yardsup. 5 3 
GLAZIER. 
21-oz. sheet plain perfooteup. 0 8} 
26-oz. Do. ” ” 1 0 
Obscured sheet i a 1 1 
}-in. rolled plate a é 09 
}-in, rough rolled or cast plate os ms 0 103 
}-in. wired cast plate w 1 4 
PAINTER. 
Preparing and distempering, 2 coats ........ ilaseideniliten per yardsup. 0 9 
Knotting and priming Ke 07 
Plain painting, 1 coat ; - 09 
Do. 2 coats ” ” 1 2 
Do. 3 coats ............ es > 1 9 
Do. WE OMIUS!  ccateiesscsncScsaeareestncte . “ 24 
Graining 2 23 
Varnishing twice * » 1 9 
Sizing a 0 3 
Fiatting ” ” 07 
Enamel » ” 11 
Wax polishing................ perfootsup. 0 6 
French polishing. oe 1 2 
Preparing for and hanging paper per piece, 2/- to 4/- 





*These prices apply to new builaings only. They cover superintendence by foreman and carry a profit of 10% on the prime cost without 
extabiiahment charges 
in 


from 1s. 6a, per £100 tor Fiza Insurance. 





A peizentige of | } shculd be added for Employers’ Liability and National Health and Unemployment Act: 
The whole of the information given on this page is coy vtight 












































TRADE NEWS 


A Bank Dividend. 


The directors of the Midland Bank, Ltd., 
announce an interim dividend, for the half- 
year ended June 30 last, at the rate of 16 
per cent. per annum less income tax, payable 
on July 15 next. 


Housing and Health Exhibition, Glasgow. 


The Housing and Health Exhibition, 
hitherto held annually at the Kelvin Hall, 
Glasgow, and organised by the Corporation 
of Glasgow, will, on the forthcoming occa- 
sion, be organised and administered by the 
Daily Mail, under the title of the Scottish 
Ideal Home Exhibition. This development 
will be carried out by arrangement with the 
Corporation and with its full support, The 
exhibition will be from September 30 to 
October 24. 


The Weight of Breeze Blocks. 

Messrs. Fredk. Jones and Co., Litd., of 
Perren-street, Kentish Town, N.W., draw 
our attention to an advertisement that ap- 
peared in a recent issue which gave the ap- 

roximate weight of breeze blocks to be 
bos Ib, per yard super. Messrs, Jones draw 
atténtion to the fact that their ‘‘ Hercules ”’ 
breeze partition blocks, 3 in. thick, weigh 
approximately 112 lb. per yard super, which 
is under half the statement referred to gave. 


Refrigeration by Gas. 


Refrigeratgs, which began as a luxury, 
are becoming a part of the ordinary equip- 
ment of a house. The gas refrigerator is 
completely automatic and does its job with- 
out any more attention than the ordinary 
larder. Architects and builders interested 
are invited to apply to the British Com- 
mercial Gas Association for a free copy of 
the latest issue of their publication, “A 
Thousand and One Uses for Gas.’’ Applica- 
tions should be made. to the Secretary at 
28, Grosvenor-gardens, §.W.1. 


Lantern Skylights and Domes. 


The British Challenge Glazing Co., of 
Marshgate-lane, Stratford, E.15, have pro- 
duced a new standard price list, to which they 
have added standard domes. Other speciali- 
ties mentioned are hipped standard lantern 
skylights and gable standard lantern sky- 
lights. Prices, diagrams and fixing instruc- 
tions are given—all of which should be in- 
tensely useful to the architect, who may 
obtain a copy upon application, 


An Appointment. 


Dr. G. L. Kelley, the well-known authority 
on iron and steel, has been appointed manu- 
facturing and* engineering head, as wel] as 
supervisor of the laboratory, of the Pressed 
Steel Company’s works at Oxford. The 
object of the laboratery is to carry out re- 
search work which will lead to improvement 
in materials, the elimination of waste, and 
closer co-operation with the suppliers of the 
raw material, in order to make the work of 
the factory even more highly efficient. 


The Late Mr. Joel’s Berkshire Estates. 


The executors of the late Mr. Solly Joel 
have instructed Messrs. Knight, Frank and 
Rutley to offer by auction in the autumn, 
unless previously sold by private treaty, the 
Berkshire estates, including Maiden Erleigh, 
which extends to about 750 acres, and has a 
frontage of over a mile to the main road from 
Reading to London, and practically adjoins 
the town of Reading. The sale will also 
include Sindlesham Farm, of 196 acres, Bear- 
wood Home Farm and Lodden Bridge Farm. 
The late Mr. Joel spent a very large sum 
upon the property, which has most beau- 
tiful grounds which run down to the lake, 
and includes the famous tennis courts and 
bowling greens. The estate is heavily tim- 
bered, and includes the model stud farm and 
the deer paddocks. The house contains a 


winter garden and swimming bath. 
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Overseas Trade. 


Every effort is being made by the Depart- 
ment of Overseas Trade to further the in- 
terests of, and render assistance to, British 
firms anxious to extend their trading acti vi- 
ties in other countries. Within the last few 
weeks, and additional to many others pre- 
viously published, the Department has issued 
Memoranda regarding methods of trading and 
appointment of agents in the Philippine 
Islands (C.X. 3571); Persia (C.X. 3586); the 
Netherlands (C.X. 3575); and Costa Rica and 
El Salvador (C.X. 3568). British firms de- 
sirous of obtaining copies of these memoranda, 
together with particulars of the Special Regis- 
ter service of information, should apply to the 
Department of Overseas Trade, 35, Old 
Queen-street, London, S.W.1. The reference 
numbers (in brackets) should be quoted. 
Also issued have been memoranda containing 
hints for commercial visitors to the Hawaiian 
Islands (C. 3565); Estonia (C. 3558); and 
Denmark (C. 3561). 


Gas Boilers. 


We have received from the National 
Radiator Co., Ltd., particulars of the Ideal 
Sectional Domestic Boilers which have just 
been placed on the market, one of which was 
shown at the Idea] Home Exhibition in Lon- 
don, The capacity of the smallest is some- 
what greater than that of the largest boiler 
of the round type, viz., the No. 15D, and the 
company has now offered a range of direct hot- 
water supply boilers for solid fuel, with capa- 
cities from 20,000 to 387,750 B.T.U. per hour. 
The Ideal Sectional Domestic Boilers are also 
regularly made with a special front panel for 
use with oil fuel, and with this can be satis- 
factorily operated up to a maximum of ten 
sections, having a capacity on the basis of 
10,000. L.T.U. per square foot of heating sur- 
face of nearly half a million B.T.U. All these 
boilers can be supplied with the sections made 
rustless by the ‘‘ bower-barffing ’’ process for 
soft waters, and for solid fuel are fitted with 
‘““Noco’’ doors admitting warmed secondary 
air to the fire above the bed of fuel, thus 
appreciably increasing the efficiency. <A 
leaflet relating to the ‘‘ Ideal” open-fire 
domestic boilers, which can now be supplied 
in a majolica finish in teapot brown and 
medium green, as well as mottled grey 
vitreous enamel, can be obtained from the 
company. 


Goods Transport by Road. 


No, 1 of ‘“‘ The Roadway Goods Transport 
Guide ”’ (price 25s.) has been published under 
the auspices of the Commercial Motor Users’ 
Association, The publishers are Roadway 
Time Tables, Bookings and Publications, Ltd., 
1, Warwick-street, Piccadillv-circus, W.1, in 
conjunction with Temple Press, Ltd. (the 
proprietors of ‘‘ The Commercial Motor’’). 
It is a volume of 978 large quarto pages, de- 
signed to form a vital Jink between the works 
or premises of any producer, manufacturer or 
trader, and the available and suitable empty 
road vehicle. Some 750 pages are required to 
present a directory of haulage contractors in 
England, Wales, Scotland and_ Ireland. 
arranged in alphabetic order of towns, and 
alphabetic sequence under each town, this 
directory giving the resources of each haulier 
in plant, the usual area of operation, regular 
services undertaken, and the branch depots 
or agencies London has its own section, 
divided into two parts, central and outer, 
with the names grouped unde: postal districts, 
and the position of the postal districts clearly 
indicated on a specially-drawn map. This 
should be of great use to all who do not know 
London thoroughly well. The contents of the 
Guide are also of value as a link to the rail- 
head. Co-operation and joint working be- 
tween railways and road transport which are 
in course of taking shape make a call for 
knowledge of how to find quickly vehicles that 
can appropriately do the short hauls to or 
from the railway for or after the longer hauls, 
by rail. 
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TENDERS 


Communications for insertion under this heading 
should be addressed to “‘ The Editor,’ aud must 
reach him not later than Tuesday evening. 


* Denotes accepied. 
t Denotes provisionally accepted. 
t Denotes recommended for acceptance. _ 
: Denotes accepted subject to modifications. 
Denotes accepted by H.M. Office of Works and 
H.M. War Office. 


Alford.—Eight additional houses in Parsons-lane, 
for the U.D.C. Mr. J. Grundy, surveyor :— 

tJ. W. Greetham, Sea View-road, Skegness. 

Alnwick.—Alterations to the savings bank at Aln- 
wick, for the Trustees. Major J. W. Douglas, 
L.R.L.B.A., architect, 27, Bondgate Without :— 

Whole tender— 


E. Tordy & Sons, Seahouses ...... £470 0 5 
Whole tender— : 

T. W. Thompson, Alnwick ......... 362 0 O 
Whole tender— 

R. & G. Browne, Amble ............ 361 3 6 
Mason’s tender— 
*T. W. Thompson, Alnwick ......... 176 0 0 
Joiner’s tender— : 

*John Straker, Alnwick ............... 82 3 6 
Slater’s tender— : 

*Joseph Purdie, Alnwick ............... 43 5 4 
Plumber’s tender—_ 

*Jas. Wood, Alnwick ..................... 29 6 0 


Armagh.—Erection of Lurgan Model school, f 
the Regional E.C.:— 
Oe WML Secsysctuabsusaasaabacksvaghpescosasceires £6,845 


Ashford.—Alterations and additions to _ tho 
County school in Church-road, for the Middlesex 
E.c. Mr. W. T. Curtis, F.R.I.B.A., County Archi- 
tect, 10, Great George-street, S.W.1:— 

W. J. Dickens, Ealing ..................... , £30,270 
W. Lawrence & Son, Ltd., London ... 30,267 
G. Challis & Co., Ltd., Brentford ... 29,537 
L. & W. Whitehead, Ltd., London ... 29,346 


Albert Monk, Edmonton .........:sce+ 29,290 
W. S. Try, Uxbridge ............00::s0+ 28,860 
W. H. Gaze & Sons, Ltd., Kingston- 
Pie gt 1, Saar ee a: Fo aeeee rr ey one pe, 28,853 
Y. J. Lovell & Son, Gerrards Cross, 28,846 
Norris & Co., Ltd., Sunningdale ...... 28,664 
*William Lacey, Hounslow ............... 28,449 


Atherton.—_Remodelling and- extending premises 
of €.E. schools at Lane Top, for Board of 
Managers. Messrs. Taylor & Young, FF.R.1.B.A., 
architects, 19, Chapel Walks, Manchester :— 

*G. & J. Seddon, Little Hulton, near Bolton. 


Bakewell.—Alterations and additions to buildings 
to form new kitchens and_ stores at Poor Law 
{nstitution, for the Derby C.C. Mr. G. H. Widdows, 
F.R.1.B.A., County. Architect, County Offices, St. 
Mary’s-gate, Derby :— 

*Knowles & Son. Sheffield. 


Banstead.—Heating and_ hot-water_ installation 
in the admission villa at the Mental Hospital, for 
the London C.C. :— 


Buckleys (London), Ltd. ......... £6,240 0 0 
J. T. Meredith & Co., Ltd. ...... 4,99 0 0 
G. N. Haden & Sons, Ltd. ...... 4,900 0 0 
W. G. Cannon & Sons, Lid. ... 4,773 0 0 
ow. J. Cai & Co. Ltd, i:.2..3...-. 4,568 0 0 
The Brightside Foundry & En- 

SPRAT INNES BMD 524-5. 5 snnghatensenes 4,455 0 0 
The Fretwell Heating Co. ...... 4,435 0 0 
Heywood & Bryett  .................. 4,180 0 0 
The Falkirk Iron Co., Ltd. ...... 3,905 18 6 
*Clark, Hunt & Co., Shoreditch, 

BOGE s,s Noe ndpPLeel cuapies er aeaeeconésdeniee 3,544 4 9 
Chief Engineer’s estimate ......... 4,496 0 0 

(All of London.) 


Barnsley.—School at Honeywell, for the E.C.:— 
*Walter Dunk & Sons, Barnsley. ... £35,157 


Barnet—New Queen Elizabeth’s Grammar 
School for Boys, for the Hertfordshire E.C. Mr. 
C. F. Skipper, F.R.I.B.A., architect, 64, St. An- 
drew’s-street, Cambridge :— 
kk. Cowper & Son, Richmond ..... 
Pool & Sons, Hartley Wintney : 
Clark Bros., Ltd., Watford ............ 
F. Kk. Hipperson & Son, London ...... 47,435 
Henry Knight & Son, Tottenham ... 46,595 
J. Gutteridge & Sons, Ltd., Feter- 
WINE “Scan ccatirnssevisdpis ieectesVeivtete Seane 45,980 
H. E. Winskell; Barnet: .:.:.::.....;........ 45,804 
Reeves Charlesworth, Ltd., Sheffield 45,162 
Charles Brightman & ‘Son, Litd., 





EE : acabranutudeciendavohbike cores capusose cove 45,451 
Welwyn Builders, Ltd., Welwyn Gar- 

OE be ee PRs Se oe or 44,850 
John Ray, Ltd., Letchworth ............ 44,412 
H. G dances, Fad, Inston. ..si522.-....050 44,260 
H. J. & A. Wright, Ltd., Great 

II. 55,5, 5 ncousenes leancbanis <0=soo>ee 44,140 


King & Stannard, Lid.. Whetstone... 43,998 
John Wilmott & Sons (Hitchin), Ltd., ~ 


BROUOURR” | siisccicshce Ebiooeis das nsisvh ives oxocets 43,977 
Turner & Payne, Finchley ............... 43,903 
Griffiths, Ltd., Sudbury ............sseeeeeee 43,839 
Kidman & Sons, Ltd., Cambridge ...... 43,475 
W.. 2. Batley, Feichin yoo icc 43,134 
*Richard Ginn & Son, St. Andrew’s- 

WEE, MIN fea iincdicoasvcisisnctceaccoess 42,999 
E. J. Waterhouse, Chipperfield ......... 42,823 
W. J. Cearns, Stratford .................. 42,250 
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Cag, Mace lighting, 16-18, Queen-square, for 


the 
Se ee POD sos 5 dnd chtkdudss Roost vaerebaveneoaces £222 
aaa at 48, Walcot-street, for the 
T.C.:— 
*Flower & Hayes, Ltd. ................0.00 £178 10 


Bath.—Removal of a Vea and other work at 
Walcot school, for the E.C 
"Flower & Hayes; Ltd. <.....:.........00«0 £351 14 
Bath. Sy gegen works at St. Paul’s school, 


for the E 


YU. 


“Hopes pee dima bgatade canes ke dupe radteeaotaaeien £125 
Bath.—Electric lighting at Southdown schools, 
for the E.C. :— 

OE ss Sal ee BOs Svsncecjckieeeecch £34313 4 


Bath.—External painting, for the T.C.:— 

SA Wh ox MEG Ge OUD os cc seusadsocpsocseseansies £456 

Bath. —Alterations at the Central police station, 
for the T.C.:— 

OF WE METRES AS TODD ~ voices censcoaacehcetess £172 17 


Beddington and Wallington.—For 977 yds. lin. of 
ornamental pattern wrought-iron fencing 5 ft. high 
on dwarf wall, with two pairs of double gates and 
four single gates to match, at Mellows-park, for 
the U.D.C. Mr. S. F. R. Carter, engineer and 
surveyor :— 


Walter Macfarlane & Co. ......... £4,886 5 0 
Allied Sub-Contractors, Ltd. ...... 3,978 7 4 
S. W. Farmer & Son, Ltd. ......... 3,653 13 2 
Burnand & Pickett. ............c.000. 3,548 17 9 
Henry Hemmings, Hid. ............ 3,441 12 10 
Thos. Free & Sons, Ltd. ............ 3,348 6 A 
tWilliam Gratrix & Sons ......... 2,744.15 4 


Belfast.—For school uf pathology on site adjacent 
to Royal Victoria Hospital, for Queen’s University 
Messrs. Young & Mackenzie, chartered architects 
and ge aa? 143, Scottish Provident- buildings, 
Belfast. Mr. F. W. Parkinson, M.1.E.E., consulting 
— 16, Chichester- street, Belfast. Quantities 

Messrs. W. H. Stephens 4 Sons, chartcred 
pdb say 13, Donegall-square N , Belfast: -— 


*F. B. McKee & Co., Ltd., 9, Shore-road, 
Belfast. 


Benfleet.—For the Thundersley sewerage scheme, 
for the U.D.C.:— 
*Sir William Prescott & Sons, 
Eta. Tottenham . 5..3s:6s00.4;, £49,066 16 3 


Birkenhead. — Extensions to Port Sunlight 
hospital, for the Board of Management. Architects’ 
Department, Messrs. Lever Brothers, Ltd., Union 
House, St. Martin-le-Grand, London, FE C1: — 


*Jones & Hough, Heswall, Cheshire. 


Birkenhead.—Motor omnibus garage at tramway 
depots, New Chester-road, New Ferry, for the T.C. 
Mr. R. W. Johnstone, Borough Surveyor :— 


+J. A. Milestone & Son, Ltd., Wallasey. 


Blackrod.—28 non-parlour type houses in Hill-lane, 
for the U.D.C. Mr. W. Speak, enginecr, County 
Offices :— 


*J. Gerrard & Sons, Swinton, Manchester. 


Bourn.—Two non-parlour houses (one pair) on 
the Council’s building site, for the Caxton and 
Arrington R.D.C. Mr. S. G. Wilkinson, clerk :— 

—. Pettits, Godmanchester, Hunts ... £695 

A. G. Worboys, Comberton, Cambridge 668 

*S. Gauge, Bourn, Cambridge 660 


Calne.—For (a) 28 non-parlour type houses with 
three bedrooms, and (6) 12 non-parlour type with 
two bedrooms. at North End, for the T.C. Mr. 
Thomas V. Oliver, Borough Surveyor, Town Hall, 
Calne, Wilts :— 

(a) *King & Co.. Newport, Mon. ......... £8,848 

(b) *C. Syms & Sons, Calne, Wilts ...... 3.468 


Castledillon.—Heating works, for the Armagh 
Asylum Board :— 

TA As, OUEBRONL siskssciscnasensauee cicscaagicve £1,435 
Chesterfield.—Alterations and improvements to 


the Market Hall, for the T.C. Mr. Vincent Smith, 
Borough Surveyor, 2, Glumangate :— 
Builder and joiner— 


*G. F. Kirk, Ltd.; Chatsworth-road ... £260 10 
en light— 

Mig MAROC a9. sccisrgevenn scssansesaeecesasaed 114 0 
Painter and decorator— 
OA Fi RAO asda tas Ses eneeteces subadeucectocs 194 0 


(All of Chesterfield.) 


Cleethorpes.—New police station, etc., at Clee- 
thorpes, for the Lindsey C.C. Mr. Henry G. 
Gamble, F.R.1.B. County Architect, Bank- 
street-chambers, Lincoln :— 

Read Bros., Grantham ................ £17,155 0 
Quibell & Hardy, Ltd., Scunthorpe 16,366 5 
Burbidge & Porter, Skegness ....., 16,095 0 
T. Jenkinson & Sons, Ltd., Don- 

WUE -i5 shiv soccageks 1egabinabsavensducsaieiee 16,027 1 
Hewins & Goodhand, Ltd., 

INNIS Mi ok devs anh canienag cgekaad 15,900 0 
J. Cawley, Nottingham LEAS Oat et 15,800 0 
E. E. uae & Sons, Ltd., Clee- 

RUNNIN 2 5s icctdsscehteoougetersacciaasieocde 15,605 7 
R. M. Phillips & Son, Ltd., Brigg 15,540 0 
Wilkinson & Houghton, Ltd., 

SO MIGU OTE yh cip ys since skedescecndancackecsaut 15,363 15 
Gilbert & Hall, Ltd., Nottingham 15,190 . 0 
+B. Pumfrey, Ltd., Gainsborough 15,130 0 
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Mr. W. Jones, clerk :— 


A. H. Skeats & Son, Newbury ... £2,200 0 
F. C. Fisher, Newbury cides adouasauaie 2,157 19 
Marshall & Son, Beenham ... aye * 0 
F. J. Reynolds, Thatcham ... = 0 
Hoskings & Pond, Newbury 591 vu 
G. H. Gibbs, Hamstead Marshall 130 10 
A. C. Carter, Chaddleworth ......... 1,570 
*Langdon & Son, Thatcham ......... eae 0 
Consett.—Headquarters for local branch of the 
St. John Ambulance Brigade. Messrs. Murray & 
Hurd, architects, Station-road :— 
*Robert Gallacher, Ltd., Blackhill. 


Coseley.—Installation of clectric lighting in five 


schools, Bostock 


grove, 


chambers, 


for 


Lid., 
Princess-street, 





(Estimated cost, £1,500.) 


the U.D.C. Messrs. 


consulting engineers, 

















Cold Ash.—Four houses, for the Newbury R.D.C. 


John Collier, Manchester ......... £1,480 0 0 


J. Freeman, Dudley 
Allenby & Stokell, 
Etna Lighting Co., 
The Truman Elect. Co., 
J. Mellanby Co., 
Anderson & Co., 


A. 


brough 


Coley & Swinnerton, 
hampton 
Higginbotham Co., 
Midland Electric Co., 
hampton 
Electromobile 
Bromwich 

N. G. Bailey, Ltd., 


A. 


W. 


H. Podmore. Wolverhampton 
*W. G. France, King-street, 


laston 


Birmingham 
Walsall 
Cambé:: <......:. 
Middles- 
Sibi de tai ehtabnahanats ees 
rae aren oa gorge 

Wolver- 


Eng. Co., 


Leeds ......... 
Dar- 


the Corporation :— 


*W Edwards 


4 


(Birmingham), 


Coventry.—Six additional houses, for 
poration :— 


*T, Dalton & Co. 


Derby.—New Congregational C 
road, for the Trustees of Congregational Union. 
Messrs. Naylor, Sale & Woore, F. & A 


architects, Market-place :— 
*Harlow, Stone & Storer, Derby. 


Dover.—External painting and repairs to about 
167 houses, for the T.C. Mr. W. B. Smith, Borough 


Engineer and Surveyor :— 


G. W. Housden & Co., Wallington ... 


Aone eee weeeeeeeeeeereaegenseeeeee 


Church, 


1,393 15 0 
Birmingham 1,381 7 
1,362 
1,275 
1,256 


7 0 
4.4 
4 0 
6-0 


1,212 5 4 


1,132 
1,126 


934 15 
Coventry.—470 houses on the Hen-lane estate, for 


£143.747 10 6 
the Cor- 


£1,884 


Carlton- 


£867 5 


Allied Sub-Contractors, Ltd., London 842 16 


S: - Watntine DOVER ein serediesesss..ces0 
G. Lewis & Sons (Dover), Ltd., 
IMO oo 2s) Foadas Mev vane uss sankaenetnie 


**T, Francis & Son, York-street, Dover ale 2 


East Preston.—12 Council 


cottages 


stone, for the R.D.C 


C Swain, Rustington 
Miles & Jefferies. 
A. Clare, Ltd., Worthing 
David Newman, 


4 houses— 


F. E. Williams, 


Durrington 


Ferring 


Tarring ........ Ciiven vet 


at Round- 


East Stow.—Cottages, for the R.D.C. Combs, 40 
cottages, and Haughley, 10 cottages, and construc- 


tion of necessary roads and sewers. 
& Coates, 


St. Edmunds :— 
Combs— 


*O. Seman & Son, 


Haughley— 
*O. Seman & Son, 


Eddlewood.—32 houses, 


Stowmarket 


: Messrs. Hunt 
architects, 5la, Abbeygate-street, Bury 


Stowmarket ......... £14,546 


3,681 


for the Lanarkshire C.C. 


Mr. Peter Smith, County Architect, Clydesdale-street, 
Hamilton :— 


Excavation, brick and mason works— 


*A. Wright & Sons, 


Rosebank- 


avenue, Blantyre .........cccceeeee £4,157 12 6 
igs and ironmongery works— 


Fleming. 
Strathaven 


25, Ladeside, 


Slater work, ete.— 


*A. J. Bannerman & Sons, Blan- 
tyre 


eeeee 


Piumber work, elc.— 


*T. Alston, Hamiiton .......:.......... 


Plaster work— 
*J. Greig & Sons, 418, Main-street, 
Bellshill 


Painter work— 


*James C. Sweet, 47, 
causeway, 


Baillie’s- 


Hamilton 


Electric installation— 


uF 


Robertson, 


Glasgow 


Woodlands-road, 


2,883 6 53 


880 12 2% 


1,126 9 10 
633 14 104 
298 3 63 


159 3 8 


Edenderry.—14 one-story and 8 two-story houses, 
for the Town Commissioners :— 


14 0 one-story houses— 
. Kelly 


8 two-story houses— 


* 


Kelly 


& Har- 
Midland- 
Wolverhampton :— 


R.LB.A., 


83 





Fareham.—Twelve houses at West Hill, 
field, for the R.D.C. Mr. L. W. Hunt, 
Council Offices, 97, West-street :— 

*G. & W. Mitchell, Highbury, Cosham £4,374 

Faversham.—For 75 garden tool sheds, 
Th Mr. 8S. Percy Andrews, 
20, West-street :— 

*Whiting Bros., Faversham .................. £454 

Findochty.—Housing scheme, for the 
Mr. R. M. Fulton, architect, Buckie :— 

Mason work—*Wm. Douglas, Fortessie, Buckie. 


Titch- 
surveyor, 


for the 
Borough Surveyor, 


Council. 


Carpenters—*A. Henary & Son, Land-street, 
Buckie. 
Plumbers and slaters—*J. Barclay & Son, 


Buckie. 
Plasterer—*G. Packman, Linn-crescent, Buckie. 
Painter—W. Marshall, Buckie. 
Cotlage type cost £340 per house. 
Lofted type cost £390 per house. 


Folkestone.—300-ft. sewer, in 12-in. and 15-in. 
cast-iron pipes, at East Cliff, for the T.C. Mr. 


H. QO. Jones, Borough Engineer, 11, Church- 
street :— 
*J .B. Edwards & Co., Ltd.; 180, Picca- 
GU, RA WES nada sicdnsctcdsecsens £825 


Franklin (Devon).—For a bungalow at Franklin, 
Crownhill. Mr. W. Roseveare, architect and sur- 
veyor, la. Bank of England-place. Plymouth --- 


Pearn Bros., Plymouth ............ £1,750 0 A 


W. Sparrow & Son, Plymouth ... 1,214 0 on 
C. J. Russell, Plymouth ............ 1185 0 A 
8S. J. Wonnacott, Dousland ...... 1,142 0 0 
W. Maddock, Tamerton ............ 1,133 0 0 
A. N. Coles (Contractors), Ltd., 

WOMEN ccc kee satace cst cbesksaceeste: ‘ on 
Margrett & Cloyne Ltd 

ORVONWNR. 6 sai ais ecncecsacccelcbancees 944 1 0 
Solomon Bros., Plymouth ......... 9209 0 0 
P. G. Tallamy, Plymouth ......... 920 0 0 
Stribley Bros.. Crownhill ......... 915 0 A 
+S. F. Hortop, Crownhill ............ 899 19 9 


Glanford Brigg.—Twelve non-parlour type houses 
at Burringham, for the R.D.C Housing Sur- 
veyor, Albert-street, Brigg :— 
*F. J. Brown, -Scunthorpe ............... £3,576 
Glasgow.—Bowling and tennis clubhouse at 
Sandyhills, for the T.C.:— 
*Campbell Brothers, 97, 
Shawlands. 
Glasgow.—Reconstruction and additions to 263 
Hope-street, for Messrs... McEwan & Co., North 
Woodside-road :— 
*G. McGlashan 
street, Glasgow. 


Stevenson-drive 
’ 


& Son, 100, Landresser- 


Gloucester.—Sub-station 
the T.C.:— 


*F. A. J. Simmonds, Gloucester ............ £425 


in Heathville-road, for 


Haslingden.—39 non-parlour type houses, in stone, 
on the Private-lane site, for the T.G. Mr. R. 
Taylor, Borough Surveyor : —- 
*Exors. of Thos. Collinge, Victoria-street, 
Haslingden. 
Headington.—For (a) 18 cottages at Littlemore, 
and (6) 8 at here for the R.D.C. Mr. W. 


Austin Daft, A.R.I.B.A., architect, 9, New-road, 
Oxford :— 
(a) (b) 

Hinkins & Frewin ............ £8,500 £3,860 
TRSTAIGUG TISROBs -c00cocscasesconescase 7,982 3,673 
Fi Oe CRUE ccs ace ccxcdianiaceuias 7,920 3,424 
) Eg eee 6,545 2.980 
AW SNR STUNDE 05003 Lecccssmshease 5,940 oe 2,600 
Jennings & Prosser ............ *5,931 ih *2,636 
i AE gE REC ES -- had 3,800 
GTO MME va cecin, sacsendacouncs 7 3,720 


Heywood.—For internal painting and decorating 
of St. Joseph’s R.C. school, for the F.C. Mr. 
Jas T. Pearson. Secretary of Education. Mr. J. B. 
Nuttall, engineer and wee gs 

*Webster & Whittaker, Bury. Lancs. 


Howth.—Repairs to culverts in Main-street, for 
the Commissioners :— 


*W. Lacey & Sons, Howth .................. £165 
Hull.—For latrines at Paisley-street infants’ 
school, for the E.C. Mr. R. C. Moore, Director 
of Education :-— 
*Markwell. Holmes & Hayter. Ltd., 
MME = eanecwanis i scupobengenteh tesa sSecvics cada £158 10 


Hull.—For (a) sub-station at Springhead- park, 
and (6) same at Sutton Trust, for the T.C.: 

| i GR AR ain RES EE hai £306 

(b) *Kettlewell, Son & Co., Ltd. 


ee of Swanland water tower, for the 


ag ee EY Bl Oe | See ee £3,298 


Hull.—Cottages at the Dunswell pumping station, 
for the T.C.:— 


A. E. Stephenson, Dunswell ......... £3.893 18 
Bi FeO PN as se cccncoicaseckicscicak 3,709 15 
i Holmes & Hayter, Ltd., 

MRL: sccvgstaccccasateteus vanbsdathecteleciondes 


Robinson & Sawdon, Hull 
*Atkinson & Overton. Hull 


a Rim work for 1,032 houses, 





for the 


*Drape & Upton, Hull. 





































































































Hull.—Electric light and power installation at 
the Malet Lambert High school, for the E.C.:— 


PRR ae COTO vv csre visicccqeenterses £1,593 10 


Hford.--Sunday schools and institute adjoining 
the United Methodist Church in  Ilford-lane. 
Messrs. Dixon Hill & Co., architects, 240, Royal 
Exchange, Manchester :—- 

*James Smith & Sons (Norwood), Ltd., 

Junction Works, South Norwood, London, 
S.E.25. 


Johnshaven.—Alterations to the public school, for 
the Kincardineshire Education Authority. Mr. 
Ww. M. Patrick, architect, 26, Yeaman Shore, Dun- 
dee : 

Mason and plaster and joiner work—*R. Pert 

& Sons, 83, Bridge-street, Montrose. 

Piumber and slater—*J. Mitchell, High-street, 

Laurencekirk. 

Glaziery—*G. Millar, Keptie-street, Arbroath. 

Painler—*G. S. Cathro, Bridge-street, Montrose. 

Heating work—*D. Keay & Leslie Ltd., Hill- 

bank lron works, Dundee. 


" Keighley.—87 houses on the Highfield housing 
estate, for the Corporation :— 

*Ernest Turner, Ltd., Keighley ...... £28,070 
Kirkheaton.—Painting exterior of 28 houses 3 


New-road and Town-road, for U.D.C. Mr. 
Wood, clerk, 4, Kirkgate- buildings, Huddersfield :— 


*Abraham Wood & Sons. Kirkheaton, near 
Huddersfield. 
Leeds.—Shelter for infants in the grounds of the 
Beckett-street Institution, for the T.C.:— 
PD WEIR OG. -B 0. | ciccviccdasssccctsivsyeptancedts £138 
Leeds.—Rewiring the electric lighting and 


electric bell system at the casual wards at the 
Beckett-street Institution, for the T.C.:— 


Me, |, | RR ent £195 10 
Leeds —Works in connection with the Armley 
baths and wash-house, for the T.C. :— 


Tiling and terrazzo work— 
A, Andrews & SONS «.........sr-sceeees £2,142 13 10 


Heating and sieam supply plani— 


*H. Braithwaite & Co., Ltd. 1,320 Uv 0 
Cast-iron tank— 

*Marsden & Co., Lid. «............-.00 125 0 0 
Sanitary fitlings— 

*Leeds Fireclay Co., Ltd. .........--- 1,298 6 6 


Leicester.—Alterations to the Town Hall, for the 
T.C. City Surveyor :— 
*Hy. Herbert & Sons, 33, Millstone-lane, 
Leicester. 


Leicester.—Nursery school in Taylor-street, for 


the E.C. © Mr. J. O. Thompson, A.R.1.B.A., archi- 
tect, Education Offices :— 
YW. Potter, Leicester ....ccccccccessscensees £1,735 


Leicester.—City Police Headquarters in North- 
ampton-street, St. George-street, EO and 
Church-street, for the T.C. Mr. T. Gooseman, 
City Surveyor :—_ 

*w. & H. Foulds, Leicester ............ £49.44] 


Little Lever.—12 -— on Marsh Farm estate, 
for the U.D.C. Mr. T. Grant, surveyer, Public 
Offices, High-street :— 

*J. H. Cope, Ltd., Farnworth ............ £3,886 


Liverpool.—_For extension of Sheil-road Council 
school, for the E.C. Messrs. Briggs & Thorneiy. 
architects, Royal Liver Buildings, Pierlfead, Liver- 
pool -— 

*Wm. Moss & Sons, Ltd., Liverpool ...28,397 


Liverpool.—Schools in Chatham-place, Edge Hill, 
for the Rev. W. T. Sheppard. Messrs. Foden 
Hemm & Williams, chartered architects, Prudential- 
buildings, 36, Dale-street. Quantities by Mr. T. 
Sumner Smith, F.S.1., Clifton Lodge, Victoria Park. 
Manchester :— 


*R. Wearing & Sons, Liverpool. 


GLondon.—Tenders accepted by H.M.O.W. for the 
week ending July 4:— 

Epsom P.O. and S.0.—extension—H. T. Brisley, 
Selby-road, Uckfield 

Cromer Post Office—alterations and additions— 
H. ©. Tofts & Sons, Hingham, Norwich. 
Edinburgh B.P.0.—alterations and additions—Scott, 
Morton & Tynecastle Co., Ltd., Murieston-road, 
Edinburgh. 

Home, Colonial & Foreign Office—internal and 
external painting—C. Berger, 12, Cambridge- 
place, W.2 

Preston a Exchiange, Paignton—erection— 

o & Sons, Rocks-road, Torquay. 

Bootle Employfent Exchange—alterations and 
additions—J. Williams (Liverpool), Ltd., 70, 


Collingwood-street, Liverpool. 

Belfast Parliament Buildings—fibrous plaster work 
—W. Turner Lord & Co., 20, Mount-street, 
Grosvenor-square, W.1. 

National Physical Laboratory, Teddington—external 
Gane. Ltd., 


11, Hanbury-road, Acton, 
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G{london.—The following works contracts have 
been placed by the War Office during the week 
ending July 2:— 


Woolwich, Royal Artillery Barracks—repairs to 
single officers’ quarters—G. E. Wallis & Sons, 
Ltd., Gravesend. 

Weedon and Bedford—periodical ee Pe 
McDermoft & Sons, Ltd., Bradford. 
Lichfield—artificers’ work—W. H. James & Son, 
Sutton Coldfield. 

Colton and  Bonnyton, 
camps—The 
Edinburgh. 
Catterick , rr painting—T. Metcalfe & 
Son, Darlington. 

Catterick Camp — temporary camp structure, 
Bellerby Moor—J. C. Vaughan & Son, Hereford. 


f Dunfermline—Territorial 
Scottish General Haulage Co., 


London (Barking).—For the external and internal 
redecoration of public library, Ripple-road. for the 
Barking Town-U.D.C. Mr. J. Compton, secretary, 
Public Offices, Barking :— 


v- :e Heath & Son, Seven Kings ... 

J. Hopkins, Barking SS 247 O 
oR & Surveyor, Barking U.D 

Council, Public Offices, Barking ... 229 5 


London.—Secondary school for girls at Alexandra 
Park, Wood Green, N.22, for the Middlesex E.C. 
Mr. W. T. Curtis, F.R.I.B.A., County Architect, 
10, Great George-street, S.W.1:— 


Patman & Fotheringham, Ltd. ...... £40,741 


A. Fairhead & Sons, Ltd. ............... 39,195 
W. Lawrence & Son, Ltd. ............... 38.978 
Henry Knight & Son ..................... 38,945 
C. J. Newby & Bros. ..................00. 38,423 
. & ig’ a oS eee eee 38,280 
ee’ ae OER EEE sane 





. H. Denne & Son. Ltd... 379 
$ Stewart & Sons, Ltd., Tottenham 37 383 
(All of London.) 


London.—Fire precautionary works at Northern 
hospital, Winchmore-hill, for the L.C.C.:— 


Alternative 
for British 


Materials 
Stevens & Sons. ..........00..0..0... £3,322 ... £3,322 
A Re ee SEE: 3,015 ... 3,045 
Canonbury Construction Co., 
ROTEL Rae ora as 2,599 ... 2,509 
= TS eee ae 2,545 ... 2,545 
P. Roberts & Co., Ltd. ...... 2,472 ... 2.482 
Vitcner Construction Co., utd. 2,457 ... 2,473 
Hooper & Hooper ...........0..... 2,445 ... 2,455 
Fe i SS OS ramet regione 2,411 ... 2,431 
pp RE, Oe eae Pee 4 ... 2,360 
John C. Mather & Son ............ 2,265 ... 2273 
*J. D. Hobson, Ltd., West End- 


SS 5 2 ee era ee If ... 2115 
Architect’s estimate .. 2,26 ... —— 
(All of London.) 


Londen.—Fire precautionary works at North- 
Eastern hospital. Tottenham, for the L.C.C.: 





Alternative 
for British 
Materials 
Humphreys, Ltd. .................. ae -. £8,412 
Rowley Brothers (1929), Ltd. 8,190 ... 8,290 
IS cee a cee 7,300 ... 7,390 
Se ee | eee ee 
R. Woollaston & Co. ............... 7,094 ... 7,094 
Wilows. BAG. ait ib hcksc cesses 6,803 ... 6,803 
J. C. Mather & Sons ............. 6,543... 6,543 
- MN, 3 oes5s > c375) cath abonbene 6.487 ... 6.487 
& C. Bowyer, Lid. ............... 6,377 6,377 
Briies bh, te SER 940 5,940 
W. Harbrow (1928), Le eee 5,540 ... 5,562 
F. D. Hidden & Co.. Lid., 
Boston-road, Brentford 5,487 *5,537 





Architect’s estimate _......... 6,198 
(All of London.) 











ESTIMATING ON RICHT LINES 


Everyone whose business it fs to quote for 


should master the © ad peers mer fraothgen > 4 


cima, tad illustrated a. ener 
“HOW TO ESTIMATE’ -wa 


by J. T. REA, 


an unique and invaluable work which 
is not excelled in thoroughness or in 
scope by any other book on the subject. 


A Copy will be sent by return, and 
Remitiance refunded if the work does 
: : notsatisfy your requirements : : 


B. T. BATSFORD, LTD. 





Publishers, 15 North Audley Street, W.1. 











July 10, 1931 


London.—Erection of blocks 7 and 8 of dwellings 
on the Glebe estate, for the L.C.C.:— 
Empire 
Materials. 
Ltd. £48,024 ... £48,024 
46,977 


46,220 ... 46,220 


Edwards Construction Co., 
Rice & Son, Ltd. 
John Garratt & Son, Ltd. 
G. E. Wallis & Sons, 








SE 5. pmticccicns bia --» 46,242 
Holliday & Greenwo «» 45,481 
Bovis (1928), Ltd. ........... Re .. 44,848 
Sir Lindsay Parkinson Co., 

"egg ERA ease uN Sa ne 44,228 ... 44,228 
The Unit Construction Co., Ltd. 44,219 ... 44,219 
A. T. es Tottenham ......... 43,823 ... 43,823 
F. WRG 07 SESiaeee tae 43,612 ... 43,612 


& H 
Albert Monk, Lower Edmonton... 42,765 ... 43,145 
Wilson Lovatt & Sons, Ltd., 


Wolverhampton. ..........:0:......ce0000 42,639 ... 43,633 
ee es FS eee sae 42,345 ... 42,445 
J. HB: Billings & Co., Litas ec 41,975 ... 42,275 
*“Gee, Walker & Slater, Ltd. 

WOSUMRGIOE ono. enscsensosnsessstesvanye 41,930 ... 41,930 
Architect’s estimate ............000.... 42,633 ... —— 
(Remainder of London.) 

London. ite ge yf to Southwark central 

school, for the L.C.C.:— 

Empire 

Materials. 
pT, Sak” Rr Ena eae a £3,872 ... £3,872 
R. Woollaston & pe pigsss ated hehe 3,784 ... 3,784 
William: Downs, “Lid. .....0<....<.sccees i 7 Sea. Sy’ | 
John Marsland’ Py e. Ree essgas 3,628 ... 3,678 
Whitbys, Bane Sid does aghapitieh etnacs eaxune A soc OO 
Big. Me ENED, < dc esc sec avencircs ticisanes 3,516 ... 3,516 
John Garratt “t BOR TAG ccscsesone 3,508 3,508 
J. & ©. Bowyer, Ltd. ...sc.cccc... 3,475 3,47 
H. -T, Oliver & Sons .............:....... 3,432 3,432 
Saks ENN. ie POONER > ose: keine cscs epeeness 3,423... 3,423 
Harry Groves & Som ...............000008 3,410 ... 3,410 
SECU ea 3,387 ... 3,417 
Ea a eae 3,349 3,349 
Bridge & Co., BM a cliace sak cattin ob 3 3,338 
H. & J. Taylor, Canada, House, 

TOWINNOM, ~ BW IAS~ fo voviscsccccscasescas ; 3,232 


Architect’s estimate ...................... 3,511 = Sandal 
(All of London.) 


London.—New office accommodation, etc., at the 
Albany-road, Michael Faraday, Sandford-row and 
Westmoreland-road Council schools, for the 


U.: 


Triggs & Co., — ehgctstec capeencer cheers £3,243 
Fred & T. ThOrme  oo.cccccecececescscsccsecescee 2,950 
i J. Stanford & 1? ° * Eee 2,903 

& C. Bowyer, | REACT 2,885 
fiat & Gurr (Wm. Robertson) ......... 2,810 
John Marsland & oe SS Saeeer ess 2,762 
Wm. Akers & Co., Utd.®..........:.9..... 5739 
Brown & — , (Herne Hill), 14a: 3... 2,677 
BAS is SG eis secabacsshrpestibepscnovecelesccés 631 
— Loasby *s Ot RINE. Gs ccaeosecseucies 2,610 


J. Dixon & Son, 1, Blue Anchor- 
ba Fh Bermondsey. §.E.16 
Architect’s IN cies cece 2,796 


(All of London.) 


Manchester. — Alterations and extensions to 
“Palmerston Inn’ public house, Viaduct-street, 
Beswick, for Messrs. Walker & Homfray, Ltd., 
Woodside Brewery, Eccles New-road, Salford. Mr. 
Fred_ Riley, A.M.S.A., architect, Messrs. Brameld 
& Smith, County-buildings, 4, Cannon-street. 
Quantities by Mr. T. Sumner Smith, F.S.I., Clifton 
Lodge, Victoria Park :— 

*T. Percival, Manchester. 


Middiesbrough.—For (a2) 100 A3 type houses on 
Whinney Banks housing estate; (6) 100 A3 type 
houses on the Brambles Farm housing estate, and 
(c) 4 A3 type houses and shops on the Brambles 
Farm housing estate, for the C.B. Mr. 8. E 
Burgess, M.Inst.C.E., Borough Engineer, Architect 
and Surveyor :— 

(a) *Stephen Coates, Ltd., Lang- 

baurgh-place, North Ormesby, 


Middlesbrough _..................00000 £32,465 0 
(b) *Stephen Coates, Ltd., Lang- 

baurgh-place, North Ormesby, 

Middlesbrough _..........1...c..0..0008 31,265 0 


(ec) *Stephen Coates, Ltd.,  Lang- 
baurgh-place, North Ormesby, 
PEAS TOOLS ci isnnscatecesseeveseod6 1,735 13 
Minehead.—Eleven cottages at Hayfield-road, 
Alcombe, for the U.D.C. Mr. A. Douglas Barron, 
architect :— 
*J. Hine & Sons, Alcombe, Minehead £4,186 


Monkseaton.—Police houses, for the Northumber- 
land C.C.:— 
TOMER, SU RMR ooo aos tfans pcnesnh £4,580 


Morecambe.—Garage on the Town Hall site, for 
the T.C. Mr. P..W. Ladmore, Borough Surveyor :— 


*Edmondson Brothers (Morecambe), 
ig. III «= ccsiiveccheaainvouiociosboce 
Mutford and Lothingland.—Four non-parlour 


houses in Station-road, Corton, and four non-parlour 
and four parlour-type houses in New-road, Corton, 
for the R.D.C. :— 


| Se Ee eauks icdtdedvonaeuban £4,170 


Newark.—Converting existing buildings at Apple- 
tongate into additional classrooms, and other. new 
works in connection therewith, for the Managers 
of Newark Parish Church (Mount) Schools. 
eens Sheppard & Lockton, architects, 24, Castle- 
gate :— 


*W. Smith (Newark), Ltd., Newark. 
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Newcastle-under-Lyme.—Electrical wiring, etc., of 
the 152 houses in course of erection on the Poolfield 
estate, for the T.C.: 


J. Bagguley & Son ...........:..c00000 £929 14 6 
HE Oa esccedesticeccccpecdesons giv. aE. 0 -O 
d ree periie s: ilaa —Sub-station, for the 
Fp COGN i disci rssiisicitinsinseciecs £1,528° 4 0 
Ball & Robinson ...........c::c0ss0000 i 0 0 
PZ ae poe BOER Res 1,450 0 0 
Stephen Heath & Son ............... 1,439 14 9 
Hollinshead & Sherratt ............... 1,390 0 0 
ne Gee ees ee see 1,372 0 0 
See ear on aa eae 1,363 10 0 
anid BUI Sain ds 0 Uhiaic c uigiia cdnbacésds -aveee 1,335 0 0 
ST ge i Se a eee 1,325 0 0 
*Howlett & Sons o.....5-.:..0...0csescere 1,325 0 0 


Northampton.—Male and female cubicles and 
alterations to the administrative block at Welford- 
road hospital, for the C.B.:— 

ae | eR a Oe Thay Pree ene er £1,880 


Northampton.—106 houses and one shop on the 
Kettering-road site, for the C.B.:— 


Teck &- ROvin’ CIB) ccscekcccecciscccgcascce £13,045 
CG Ty, STN CAD ao cac cece coaeacesssees 9, 

Se, STIG GUE vcchcincd seks .ccsscae 8,480 
*Lack & Revitt (15) ........cscnccccssoes 7,148 
*Lack & Revitt (13 and 1 shop) ... 7,015 
STROM. GE BRBVIGG BA) > ai vicccrcccccrecesscccase 6,726 


Northampton.—Six additional women’s slipper 
iaths at Miller’s Meadow baths, for the C.B. :— 


*— Jordans _......... indiep aptestenatubiivoakine se £1,146 
Oldham.—Public wash-house at Hollinwood. for 

the T.C. Captain J. Ashurst, Borough Surveyor :— 
z.. yey Hollinwood, near Old- 


‘Sete GHA EATADG Cueshe, dine boatsosen £9,738 
cola ates vicarage in Lodge-road, for St. 
Luke’s Church. Messrs. Austin & Paley, 


A.R.LB.A., architects, 24, Castle-park, Lancaster :— 
*J. Gaskell, Orrell, near Wigan £2,612 16 10 


Penryn.—Painting Council houses in parishes of 
Buda Mawnan, Mylor, Perran-ar-Worthal and 
Gluvias, for the East Kerrier R.D.C. Mr. F 
Jackett sanitary and building inspector, 24, Mar- 
ket-street, Penryn :— 


4 C, Wille, Falmouth. -3.....s05006..0650288605 £266 

H. G. Vinson. Finshing, ; ....6.:<ci..eseceose 140 
CD ADOT, HP PRMIIUE  ssasenstsscccchedsectesszes 140 
*H: uC: Muiley, Falmouth AE Ring ey ORD 130 


Preston.—Extension of a shop in Wharf-street, 
for the T.C.:— 


*Wm. Jackson & Sons ............cccceceee £312 5 

Pudsey.—Painting and renovating work at the 
Richardshaw-lane schools, for the E.C.:— 

WR GOR BOE: «i sesiiicaecapesentsaie ehape olsiyband £127 10 

Purley.—External painting of the houses on the 


Coulsdon No. 3 estate, for the Coulsdon and Purley 
U.D.C. Mr. H. Coker, Housing Supervisor :— 


J. Broughton & Sons, Croydon ...... £275 0 





H. Bacon & Son, Ltd., Coulsdon ... 252 0 
H. G. Chatfield & Son, Croydon ... 250 0 
W. W. Webb, Coulsdon .................. 243 15 
P. WW. Bailey, BOPOMNIOY  scvcciccssteccenes 160 14 
C. N. Acomb, Croydon ...............c0008 159 12 
J. W. Pressey, Coulsdon ..........0+0008 155 0 
*J. W. Goodrich, Godstone-road, 
MOOMIOW:  ceseveteae 135 0 
Boyce % Co., Carshalton .........0..... 122 10 


Redcar.—Extensions to the Coatham school. 
Messrs. Kitching & Co., architects, 21, Albert-road, 
Middlesbrough :— 

—. Hebditch, Loftus, Cleveland ...... £10,000 

Ringley.—Alterations and extensions to Church 
of England schools. Mr. Fred Thorpe, F.R.I.B.A 
phen, Union Bank-chams., Church-street, ond 

am :— 


*E. Tonge & Sons, Swinton, Manchester. 


Rochdale.—102 houses on the Spotland Tops 
estate and construction of roads and sewers, for 
the Corporation. Mr. S. H. Morgan, Borough’ Sur- 
veyor and Engineer :— 


*Thomas Wilkinson, Rochdale. 


Rotherham.—84 houses on the South- street 

housing site, for the Corporation :— 

*James Hobson & Sons, Ltd., 
Nottingham 


Rotherham.—Construction of river retaining wall, 
for T.C. Mr. Vincent Turner, Borough Engineer, 
Town Hall :— 


*George Longden & Son, Ltd., 
Sheffield 
(In lieu of tender withdrawn.) 


Rotherham.—Seven-story steel frame building as 
extensions to existing flour mill prom net, for 
Messrs. Robinson Brothers, Ltd. Mr. J. Totty, 
architect, Moorgate-street :— 


*Coe & Lorriman, Rotherham. 
Runcorn.—Six om arloured houses at Preston-o’- 


th’-Hill, for the R.D.C. Mr. J. O. Hunter, sur- 
veyor :-— 


*T. Warrington & Son, Ellesmere Port £2,200 


Salford.—Rebuilding the ‘“‘ Cattle Market Tavern,” — 


Cross-lane, for Messrs. Walker & Homfray, Ltd., 
Woodside Brewery, Eccles New-road. Col. George 
Westcott, F.M.S.A., architect, 13, Bridge-street, 
Manchester :— 


*W. Chappell & Sons, Swinton, Manchester. 
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Salford.—Repointing _work at the Central - fire 
station, for the T.C.: 


*Luke Tims & Dien. Pendleton ............ £120 


Salford.—Transformer sub-station at the Pendle- 
ton Men school, for the T.C.:— 


*Fearnley & Sons, Ltd., Salford ......... £108 


Shaw.—Alterations and additions to Holy Trinity 
C. of E. School. Mr. Fred Thorpe, F.R.1.B.A., 
architect, nion Bank-chambers, Church-lane, 
Oldham :— ‘ 

*I. Pogson, Shaw, near Oldham. 


Shefheld.—For (@) 448 non- prior type houses on 
the Wybourn estate, and (0) 58 houses on the 
Shiregreen estate, for the T.C.:— 

(a) *R. Charlesworth, Ltd., Holme- 

lane, Hillsborough, Sheffield . . £155,191 16 

(b) *J. Laver & Sons, Ltd., 214, 

Meadow Head, Sheffield ’........ 22,082 0 

Shemeld.—Chapel at the Abbey-lane cemetery, 
for the T.C.: 

PEP RGR: BOG sno ce be seacicsceschcesbes £4,245 

Shefheld.—Installation of a general heating sys- 


tem at the New Central Library and Art Gallery, 
for the T.C.:— 


des < = saps Foundry & Engineering Co., 
Meo) Kielexiei dn Vehdesccckicociccndacaieeaiiiga cues £2,979 910 


Skegness.—Secondary school for the Lindsey E.C. 
Mr. Henry G. Gamble, F.R.I.B.A., County Archi- 
tect, Bank-street-chambers, Lincoln :— 


R. Hustwayte, Nottingham ............ £30,947 
R. Moore & Son, Mansfield ............... 30,752 
T. Roper & Sons, Ltd., Sheffield ......... 30,699 


T. Jenkinson & Son, Ltd., Doncaster 30,006 
G. W. Horton & Son, Horncastle ... 29,804 
J. Cawley, Nottingham ...............ss000 29,400 
EE: TATE -ROMONE oo csscscdincc vedcccesksctsee 29,270 
J. Crawshaw, Skegness 29,200 
age & Hardy, Ltd., Scunthorpe ... 29,162 





Turner & Son, Wainfleet ......... 29,000 
r. Smiths WRB ois ciiveeoecds sckccsacca 28,997 
F. Perks & Son, Ltd., Long Eaton ... 28,992 
Wallhead Bros., Ruskington ............ 28,654 
Burbidge & Porter, Skegness ............ 28,270 
Harper & Green, oe Carlton, Notts 27,675 
E. Coleman, East K So a EE 27,600 
Gilbert & Hall, Lid., » Nottingham ... 27,590 
W. Greetham, Skegness ...............+ 27,497 
+B. Pumfrey, Ltd., Gainsborough ...... 26,995 


Skelmersdale.—Eight cottages, near Liverpool- 
road railway bridge, for the U.D.C. Mr. E. Hunt- 
ingdon, surveyor :— 

*Clough & Gaskell, Ltd., Wigan. 


South Shields.—Heating and engineer’s work in 
connection with the alterations to the heating and 
ventilating arrangements at Stanhope-road boys’ 
and girls’ and Mortimer-road infants’ schools, for 
the T.C. :— 

*G. Gray, Catherine-street, South 

Shields... £586 1 6 


South Shields.—Painting schools, for the E.C. :— 
ig secondary school— 





BND © 5. cih<s un acdakios Gosahecathetis,<cBnsebs £225 0 0 
Barnes B. —_ C. school— 
Tia MODE, | ocnschencdiccctscnaachsndiacestie 265 7 6 
a Bede’s sings? school (inside)— 

DS MRMIMNEINOND © ss sensasccdousdpatecedcee deserts 9 00 
Ba Central B. and G. school— 
IR Was ais Sab 0S psasdag sa ctandsbacackabelsad 110 0 O 
Laygate-lane B. and G. School— 
9D NIGROMON <. che st.clecseccsedecctetsctics 24210 0 
Southampton.—Dressing-room at Southampton 


Common, for the C.B. Borough Engineer :— 


Blow Brothers .. 
Albert E. Wells . 
Alfred B. Jeanes 
A. Saunders ........... 

BIUBGE WAG is ari a sskeieesctiscsteseined 232 
William Hampton ................. a 214 15 
i, Bes) SR os scicicccenccriesncads 205 5 


Sowerby.—16 houses on Beechwood housing site, 
Sowerby (contract No. 7), for the U.D.C. Mr. J. 
Eastwood, surveyor :— 
Mason's and bricklayer’s work—*Marshall & 
Rushworth, Elland 
Carpenter’s and joiner’s work—*3. Hawkyard 
and Sons, Ltd., Timber-street Saw Mills, 
Elland. 
Plumber’s and glazier’s work—*J. S. Akroyd 
& Webb, Ltd., 19, Carlton-street. Halifax. 
Painter's work—S. B. Industrial Society, Ltd., 
West-street, Sowerby Bridge. 
Slater’s and Plasterer’s work—*H. Castle & 
Son, Ltd., Huddersfield-road, Brighouse. 
Electrician's work—*J. Quain, Wharf-street, 
Sowerby Bridge. 


Stocksbridge.—40 houses at the Royd, Deepcar, for 
the U.D.C. Mr. E. J. Johnson, surveyor :-— 





oc np ~1 + 6 





D. Smith & Sons, Stocksbridge ......... £19,427 
WP © nos atch adh icacdsssopnedessccbucegecss 18,502 
MP MERION Lie ashceracdecesveseveseccsereasses 17,449 
D. agra MEME \. chcasnbeisvesseccsadssise 16,900 
yan ee s cidhcptagachnevceusoutlaehen 16,414 
Ts: MPT os wal sanboodisscdusenecadecamainace 16,113 


me wW. Gea & Sons, Rotherham... 14,564 
(Rest of Sheffield.) 


Stockport.—Conversion of premises in Charles- 
street into a sports club, for North-Western Road 
Car Co. Athletic Club. Messrs. Wrathmell & 
Blackshaw, LL.R.I.B.A., architects, Queen’s- 
buildings, St. Peter’s-square :-— 


*M. Lane & Co., Ltd., Stockport. 
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Stockport.—Erection of senior boys’ and girls’ 
school to accommedate 720 students at Nangreve- 
road, for the E.C.:— 


tDaniel Eadie & Co., Ltd., Steckport £41,677 


Stockport.—36 houses on Nangreve-road site, for 
the Corporation. Mr. W. L. Gardner, Borough 
Surveyor :— 

*J. Gerrard & Sons, Ltd., Man- 

CRAG iedscenticadlicnteded £12,918 13 6 


Stoke.—Switchhouse at Stoke generating station, 
for the N.W. Midlands Joint Electricity Authority. 
Mr. Harold Goldstraw, architect, Tunstall Town 
Hall, Stoke-on-Trent :— 

*H. Howlett & Sons, Hanley, Stoke-on- 

pe RIE re Re OR TS ie £4,465 


Sunderiand.—Extensions to the laundry and 
washhouse at Highfield Institution, for the Public 
Assistance Committee. Mr. Milburn, archi- 
tect, Fawcett-street, Sunderland :— 

*Stafford & Sons, Sunderland. 

tton-in-Ashfield.—Alterations and enlargement 
of the public library in Forest-street, for the 
U.D.C. Main, Assistant Surveyor. Quanti- 
ties by the Surveyor: — 

*R. Moore & Son, Stockwellgate, 

TONE ea edilecphaceednct otidinsasevicsnscess £2,394 


panapcnai county offices, for the Somerset 





*J. Long & Sons, Ltd., Railway-road, 
{SPE REESE AE RT SS OE a a £79,445 


Thingoe.—For three cottages at Whepstead, for 
Thingoe D.C. Housing Surveyor, County- 
chambers, Hatter-street, Bury St. Edmunds :— 
a: Debenham, Glemsford, 
MUTI nechiska cone cntansngesdsinetoerseases £1,002 2 2 


Thornton.—20 houses at Thornton site, 4th 
development, for the Fife C.C. Mr. William 
Williamson, F.R.I.B.A., architect, Kirkcaldy :— 
Mason— 

*R. Terras, junr., East Wemyss £2,109 15 3 
Joiner— 


*Alex Brown, East Wemyss 1,321 16 3 
Plumber— ; 

*A. Thomson & Co., Dunfermline 71113 7 
Plaster— 


*T. B. Stolice & Co., Buckhaven 38613 9 
Slater— 


*Wm. Stewart & Son, Crossgates 385 010 
Painter— 
*Thos. McFarlane & Son, Methil 138 11 10 


Tunbridge Wells.—Ten three-bedroomed and forty 
two-bedroomed houses on the Rusthall Grange 
Farm estate, for the T.C.:— 


rere eG «ns ~ ccndacdbenndanitensenaees £15,926 8 

Tyldesley with Shakerley.—52 houses on Mosley 
Common site, for the U.D.C. Mr. F. E. Jones, 
engineer and surveyor :— 

*J. W. Owen & Sons, Walkden. 

Wakefield. —Alterations and additions to the 
“Shakespeare Inn,” Teall-street, for the Leeds 
and - Wakefield Breweries, Ltd. Mr. J. P. Firth, 
architect :— 

*C. Green. 

Walker-on-Tyne.—Parochial hall. Messrs. Hicks 

& Charlewood, 4, Mosley-street, Newcastle, archi- 
&, ts :— 

*Lough Bros., Higham-place, Newcastle. 


Wallasey.—106 houses on the Pasture-road estate. 
for the T.C.:— 
*J. Gerrard & Sons, Ltd., Manchester £31,976 


Warrington.—For new hardwood floor to the 
gymnasium, for the C.B. Mr. Andrew M. Ker, 
Borough Engineer and Surveyor :— 


*R. W. Collin, Warrington. 


Washington.—28 houses on Council’s Heworth- 
road site in blocks of four, for the U.D.C. Mr. 
R. J. Swaddle, architect :— 


*George McCall, Fence Houses ....... £8,652 


Wealdstone.—Maternity and child welfare centre 
in Elmwood-avenue, Kenton, for the U.D.C. Mr. 
Herbert Walker, surveyor :— 


+D. Clark, ‘‘ Braehead,” Weald-lane, 
Harrow Weald 


eeeeeess Bec eeeeseceecesceersetees ’ 


Wednesbury.—Lodge and office at new cemetery, 
Beehee-road, Fallings Heath, for the T.C. -Mr 
Arthur Booth, F.I.A.A., Borough Architect :— 


*Housing, Ltd., Blackheath, Birmingham. 


Wednesfield.—_58 houses in Amos-lane and 
1 ae alg rm Housing site, for the U.D.C. Mr. 
. H. Lawrence, surveyor :-— 
*A. M. Griffiths & Sons, Wolverhamp- 
COME scicedstsccadtncsicstttquesstuminbiamsaiaeicee £18,098 


Wembley.—Alterations and additions to Gwalia 
Hall, London-road. Mr. E. Beynon Davies, Gwen- 
allt, Eton-avenue, Wembley :— 


Penry & Penry, London...........cs.-..0+000+s £557 
S Worboys, Wembley ...............sssessee 498 
S. Turner, Wembley. .............-.-.-esee00 482 
Skinner, Sons & Co., Tid. East Sheen ... 398 
J. Dennis, St. Albans ........cccce-cceccccseeeee 398 
King, Freeman & Co., Golders Green ... 397 
Chamber Bros., Northwood ...............0+ 385 
Barker & Herbert, Wembley .................. 359 
*T. J. Presland & Son, Teraptke lake, Ux- 
VICI oedessecea rst chsalicccdomenssndateclsmuneioie 
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_Welshpool.—Maternity wards at Victoria Memo- 
rial Hospital, for the Board of Management. Mr. 
A. Stanley Hill, architect, 16, Broad-street, New- 
town :— 

*G. Higley, Shrewsbury. 

Welwyn Garden City.—School at Salisbury-road 
to accommodate about 434 infant children, for the 
Herts C.C.:— 

*Keeble, Ltd., of Soho, W.1 ............ £12,702 





60 YEARS’ REPUTATION 
FOR RELIABLE 
WORKMANSHIP. 


COMPETITIVE PRICES—HIGHEST QUALITY 
—EFFICIENT SERVICE.) 
Please ash for Booklet *\B"’ 
Turpin's Parquet Flooring 
Co., 25 Notting Hill Gate, 
London,W.11. Phone: Park 
1885 and 7585. 


















Telegrams : ‘ Frolic, Liverpool.’ ’Phone 228 Bank 


E. B. BURGESS & CO. 


6, CASTLE ST., LIVERPOOL. 


WOOD BLOCK FLOORING 


AND PARQUETRY. 


J, GLIKSTEN: SON 


—LIMITED——— 
EstTasiesmep 1885 


Specialists in 


SEASONED HARDWOODS 


MAHOGANY, WALNUT, 
BIRCH, MAPLE, TEAK, 
JAPANESE, AMERICAN, 
and WAINSCOT OAK, 
WHITEWOOD, etc. 


FIT FOR IMMEDIATE USE 
PLYWOOD in all sizes and qualities. 
Ferty acres Storage Whaet and Registered Office :-— 
CARPENTERS’ RD., 
STRATFORD, 
LONDON, E.15. 


Telephone ; Telegrams; 
sherst 4444 Gliksten, "Phone, 
(10 lines) Londoa: 
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West Bromwich:—New shop front at 246, High- 

street, West Bromwich :— 

*A. Edmonds & Co., Ltd., Constitution-hill, 
Birmingham. 


West Hartlepool.—Extensions to premises in Vic- 
toria-road. Messrs. William & T. R. Milburn, 
FF.R.1.B.A., architects, 17-19, Fawcett-street, 
Sunderland :— 

*A. Tindale & Sons, Lid., 

road, Linthorpe. 


West Riding. —For (a) Storthes Hall Mental 
Hospital, five pairs of cottages, electric lighting ; 
(6) Wadsley Mental Hospital, females’ detached 
block, electric lighting, for the West Riding C.C. :— 

(a)—*J. R. Dunkerley & Co., Huddersfield. 

(b)—*T. W. Sampson, Sheffield. 


Whitehaven.—Manual Instruction rooms at the 
Central School in Howgill-street, for the T.C.:— 
*Border ‘Engineering Contractors, Ltd., 

Queen-street, Whitehaven. 


Witham.—Parlour-type houses in pairs on the 
Guithavon-road estate, for the U.D.C. Mr. G 
Ogden, surveyor :— 

*P. C. Sayer, Gt. Totham, near Maldon, 

Essex. 


Wolstanton United.—For (a) alterations to 
Council school in Ellison- wires and (b) erection 









Cumberland- 


of a clinic, for the E.C. r. A. Cotton, Sur- 
veyor and Architect :— 
(a) tSambrook Bros., Burslem ......... £5,560 
(b) tP. Hollins, Wolstanton ............... 1,550 


Worksop.—Extensions to pit-head baths at Har- 
a Colliery, for the Miners’ Welfare Commit- 
ee :— 

*Swift Bros. &- Haslam, Ltd., Doncaster. 


Worthing.—Clinic block buildings at the new 
Municipal Buildings, etc., for the T.C. Town 
Clerk, Municipal Buildings :— 

*F. Sandell & Son, Worthing ............ £8,596 
Wrexham.—Additional lavatory accommodation at 
Victoria and Alexandra Council schools, for the 
T.C. Mr. England, Borough Engineer, 1, 
Grosvenor-road :— 

*Miles Bros., Rhos, near Wrexham ... £405 

Wrexham.—For wiring houses and flats in course 
of erection in Benjamin-road, Saxon-street and 
Maesdyre, for the T.C. Mr. J. W. Williams. 
Borongh Electrical Engineer, Electricity Works. 
Willow-road :— 

*Hall & Stinston, Sheffield. 


York.—External painting of 162 houses on the 
Tang Hall estate, for the T.C.:— 
*Dodsworth (York), Ltd., York ... 


J.J. ETRIDGE, Ji 


SLAJTING AND TILING 


SLATE MERCHANTS 
CONTRACTORS 
Inspections and Reports made on 


OLD on FAULTY ROOFS 


in any part of the country. - 


- Telephone: Bishopsgate 1944/5 or write 


Bethnal Green Slate Works, 


BETHNAL GREEN, LONDON, E. 


£357 11 6 
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York.—168 houses on the WHeworth Grange 
rate, and 16 flats at Heworth Grange, for tbe 


Houses— 

*Baker & Foster, Burnley ............... £52,800 

Flats— 

*J: Sawdon, Bridlington .................. 3,276 

i —Sanitary works, for the U.D.C.:— 
OE. DP ONY a5 55 cis sccsdondiceusayoacctackes £359 

I OR arses np azasoteasargcneeeceieck 285 


(Surveyor’s estimate, £378.) 


HIGHEST GRADE 


FLOORINGS 


WOOD BLOCK PARQUET 
SOLID T&G HARDWOOD 
PANELLING 













GREYSTONE LIME 


Chalk, Lime, Portland Cement, Plaster (Sirapite and 
Keene’ 8) delivered by “ae loaids any Station, also by 


J. S. PETERS 


Works: Merstham, Surrey. Telephone: No. 9 Merstham. 
Depot: 417, Old Kent-road (Bricklayers’ Arms Station). 
THE DORKING LIME & J. 8. PETERS (LONDON), Ltd. 


Telephone: Bermondsey 2200. 





HOSPITAL & SCHO! SCHOOL STOVES 


eocneercecccces eevee ~} 


SOLE MAKERS OF 
WRIGHTS IMPROVED ANDALSO 
SHORLAND'S PATENT WARM AIR 

VENTILATING PATTERNS . 


ea cevvccccscoosesecs 


GEO. WRIGHT (LONDON)LT> 
19 NEWMAN ST OXFORD ST LONDON W.I. 
WOKS (‘LihiMaht - 


Bee coccecces vececceerece: hhh a hh a boa Laka nl 


FITZPATRICK & SON 


MASONS & PAVIORS 
PAVING WORK OF EVERY DESCRIPTION 
Largest stock of Second-Hand and Redressed 














(equal to new) Granite Sette in London, at 
Rock-bottom Prices. 
Rectangular and Crazy York Paving, 
Rockery Stone. Granite Chippings and 
Tarmacadam. 

Spur Stones to order. 
Quadrant Blocks in stock. 


454 OLD FORD ROAD, LONDON, E.3 


*Phone—EAST 6336 7/8 











(DEPT G.) 


BLETCHLEY 


Manufacturers of 


JACK ROLLS 
TOOL BOXES 
BRICK SKIPS 
WHEELBARROWS 
WATCHMAN’S HUTS 
FENCING & GATES 
ROAD NOTICE BOARDS 
HAND, ORDERLY, & DOBBIN 
CARTS, ETC. 


CATALOGUES ON APPLICATION. 


London Showrooms 40/42, OXFORD ST. w.1 











ROWLAND BROS. 








ESTAB. 1874. 




















MESSENGER & CO., LTD., 


Horticultaral Builders and Heating Engineers. Free 
LOUGHBOROUGH, LHICESTERSHIRE. 
London Office: 122 WICTORIA ST.,S.W.1 


Specialists in 


HEATING 


all classes of 
buildings by 


HotWater 


PLANS AND ESTIMATES 
PREPARED. 


Illustrated Lists 


on application. 

















